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1 . Stiaitttotl NabtBatiOll, 1832 , 1833 . — Reports on the River Shannon 
Navigation^ being Copies of a Letter from the Chief Secretary of Ireland, respect- 
ing the River Shannon, and of Answers to the same, together with Maps and 
Plans; dated 11 August 1832(731.) - - _ Sess. Vol. XLV. p. 333. 

Letter from Colonel John F. Burgoyne to the Right Honourable Sir John Cam 
Hobhouse, Bart.; and further Reports of Mr. Rhodes, on the Improvement of 
the Navigation of the River Shannon, together with Maps and Plans; dated 
10 June 1833 (371.) _ _ - - . Sess. Vol. XXXIV. p. 235. 



[N.B. — In this Index, Rep, (1831-32) and Rep. (1833) refer to tlie respective Reports of those 
Years j and the Figures following the Letter p. refer to the Printed Paging of the said 
Reports respectively.] 



A. 

AGRICULTURE. Report of Thomas Rhodes, civil engineer, on the state of agriculture 
on the banks of the Shannon, Rep. (1833) p. 4^^. 

See also Implements used in Agncnlture. 

Ahascragh. Report of Thomas Rhodes, civil engineer, on the state of the River Suck at 
Ahascragh, Rep. (1833) p. 95. 

Allen, Lough. See Lough Allen. .Lough Allen Canal. 

Anchorage. Report of Captain Mudge on the state of the anchorage grounds in the River 
Fergus, Rep. (1831-32) p. 32. 

Annaglibeg Lock. Report of Mr. Rhodes on the condition of Annaghbeg Lock, on ihe 

Limerick navigation, and improvements necessary, Rep. (1831-32) p. 46 Table of 

soundings of the Limerick navigation, from the River Shannon to Annaghbeg Lock, ih. 

Annaghbeg to Gillogue Lock. Report of Mr. Rhodes on the state of the Limerick naviga- 
tion between Annaghbeg and Gillogue Lock, Rep. (1831-32) p. 47 Table of sound- 

ings of the Limerick navigation from Annaghbeg Lock to Gillogue Lock, ib. 

Arigna River. Report of Thomas Rhodes, civil engineer, upon the proposed improvements 
of the navigation of the Arigna River, Rep. (1833) p. 4 ^* 

Ashford. Report of Thomas Rhodes, civil engineer, upon the state of the River Suck, at 

Ashford, Rep. (1833)^. 95 Estimate of the proposed new works to be constructed at 

Ashford, fJ. 98-100. 

Athlone. Report of Thomas Rhodes, civil engineer, upon the proposed improvements of 

the navigation of the River Shannon at Athlone, Rep. (1833) p. 21-23 Estimate of 

the cost of the proposed improvements at Athlone, ib. 49 Report of Thomas Rhodes, 

civil engineer, on the state of the navigation of the River Shannon at Athlone, ib. gi- 

Table of soundings, from the River Shannon to the lock at Athlone, ib. Map, show- 

ing the elevation of the bridge proposed to be built over the River Shannon at Athlone, 

ih. Hate 14 Map of the bridges, shoal, and canal at Athlone, showing the proposed 

improvements, ib. 29. 

See also Porlumna to Athlone. Seven Churches to Athlone. 



B. 

EaaVs Bridge. Report of Mr. Rhodes on the state of Baal’s Bridge, across the River 
Shannon, near Limerick, Rep. (1831-32) jp. 42. 

Bdllinasloe. Report of Thomas Rhodes, civil engineer, on the state of the navigation of 

the River Suck at Ballinasloe, Rep. (1833) p. 95 Estimate of the cost of the works 

to be constructed at Ballinasloe, ib. g8. 

yio — V. A Ballyforan. 
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1 — Reports, 1832, 1833 — conlitnied. 



Balli/foran. Report of Thomas Rhodes, civil engineer, on the state of the River Suck at 
Ballyforan, (1833) 95. 

See also Shannon Bridge to Ballyforan. 

Ballygill. Report of Thomas Rhodes on the state of the River Suck at Ballygill, Ben. 
(1833)^. 95 Estimate of the cost of the proposed vrorks at Ballygill, ib. 98-100. 

Ballynatave. Report of Tiionias Rhodes, civil engineer, upon the proposed improvements 

of the navigation of the River Shannon at Ballynatave, Rep. (1833) n. 20 Estimate 

of the cost of the proposed improvements at Ballynatave, ib. 48 -Report of Thomas 

Rhodes, civil engineer, on the state of the navigation of the River Shannon at Ballv- 

natave, ib. go Map of tlie shoai in the River Shannon at Ballinatave, showino- the 

proposed improvements, ib. Plate 26. ° 



Ballyshrule River. Report of Mr. Rhodes, civil engineer, upon the state of Ballyshrule 
River, and proposed improvements to render the wliole river navigable, liep. (1831-32) 

P- 73“75 Table of soundings of the Ballyshrule River, beginning about fifteen 'chains 

below the entrance, to Kelly’s Mill, ib. 75 Plan of Ballyshrule and Cappagh Rivers 

from Lough Derg to Kelly’s Mill and Cappagh Bridge, ih. Plate 17. * 



Balhjtra. Report of Thomas Rhodes, civil engineer, upon the proposed improvements of 
the navigation of the River Shannon at Ballytra, Rep. (1833) p. 41. 

Banagher. Report of Thomas Rhodes, civil engineer, upon the proposed improvement of 

the navigation of the River Shannon at Banagher, Rep. {18^^) p. 16, 17 Estimate 

of the cost of the proposed works to be executed at Banagher, ib. 47 Report of 

Thomas Rhodes, civil engineer, on the present state of Banagher Canal and locks 

ib. 87, 88 Table of the soundings in the canal at Banagher, taken every fifty feet, ib. 88 

Map showingthe elevation of the bridge proposed to be built over the River Shannon 

at Banagher, ib. Plate 14 Map of the bridge shoal and canal on the River Shannon 

at Banagher, showing the proposed improvements, ib. Plate 20. 

See also Portumna to Banagher. 



Banagher to Seven Churches. Map of the River Shannon from Banagher to Seven Churches 
Rep. (1833), Pkiie 3. ' 

Bascule Bridge. Report of Captain Mudge and Mr. Rhodes on the proposed constructio 
of a bascule bridge over the River Shannon at Limerick, and recommending a swivel 
bridge in preference, Rep. (1831-32) p. 39. ° 

Battle Bridge. Report of Thomas Rhodes, civil engineer, upon the proposed improve- 
ments of the navigation of the River Shannon at Battle Bridge, Rep. (1833) p. 40. 

Battle Bridge Lock. Report of Thomas Rhodes, civil engineer, upon the proposed improve- 
ments of the navigation of the River Shannon at Battle Bridge Lock, R&p. (1833) p. 41. 

Beeves Rocks. Report of Captain Mudge on the state of the rocks called “ The Beeves,” 
in the River Shannon, and recommending the construction of a lighthouse. Rep. (1831-32) 

-P; Sketch of the River Shannon, showing the position of the Beeves Rocks, 

tb. Plate 14. ’ 



Behey Castle. See Tradee. 

Bird Island. Report of Thomas Rhodes, civil engineer, upon the proposed improvement 

of the navigation of the River Shannon at Bird Island, Rep. (1833) 0 31 -Estimate 

of the cost of the proposed improvements at Bird Island, ib. 51 Map of the shoal 

at Jjird Island on the River Shannon, showing the proposed improvements, ib. Plate 36. 

Bishop’s Islands. Report of Thomas Rhodes, civil engineer, upon the proposed improve- 
ments of the navigation of the River Shannon at Bishop’s Islands, Rep. (1833) p. 18 

proposed improvements at Bishop’s Islands, ib. 48~~Report 
of Thomas Rhodes, civil engineer, on the state of the navigation of the Shannon at 

Bishop s Islands, 2/1. 89 Map of the shoal and cut at Bishop’s Islands, on the River 

k-hanuon, showing the proposed improvements, ib. Plate 23. 

Boedarrigg Lough, See Loughs Boeffinn and Boedarrigg. 

Boeffinn Lough. See Loughs Boeffmn and Boedarrigg. 

Bohn Rode. Report oS Captain Mudge on the proposed improvement of the navigation 
of the River Fergus, by the removal of the Bolan Rock, Rep. (1831-32) p. 30. 

Bowline Bock Report of Captain Madge on Bowline Rock, in the River Shannon, and 
recommending the construction of a beacon. Rep. (1831-32)7?. 18. 22. 

Boyle Water. Report of Thomas Rhodes, civil engineer, upon the Boyle Water, forthepur- 
pose of rendei ing it navigable to Lough Key, and to near the town of Boyle, and for the 

drainage of the lands on its shores. Rep. (1833) p. 107-log Estimate of ihe cost of 

theproposed new works for the improvement of the Boyle Water, ib. 110 Table of 

sound.ngs taken of the Boyle Water from the River Shannon to Lough Key, 15 August 
1830; datum water 3 feet 5 inches on lower sill of Battle Bridge look, ». in, 112 

— ^Section 
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1 — Reports, 183a, 1833— 



Boyle Wat€ 7 ' — continued. 

Section of the BoyleAVater from the River Shannon to Lough Key, a distance of 

six miles and a half, showing the improvements required to render it navio-able to near 

the town of Boyle, a distance of eleven miles, Rep. (1833) Plate 10 b Map of the 

Boyle Water, Loudi Key. Lough Gara, See., showing the proposed line of navio-able 
coimnunication with the River Shannon, near Garrick, ib. Plate 13. “ 

Brackamsh Pock. Report of Captain Mudge on the necessity of a buoy being placed on 
the Brackanish Rock, in the River Fergus, Pej). (1831-32) p. 29. 

Bridges. Report of Captain W. Mudge on the state of the bridge at Clare over the River 

Fergus, Pep. (1831-32) p. 32 Report of Captain Mudge ‘and Mr. Rhodes on the 

state of Wellesley Bridge and Dock, on the River Shannon, and improvements recom- 
mended, ih. 37-41 Report of Mr. Rhodes on the injury received by the bridges over 

the Shannon by the winter floods, ib. 61 Design for the proposed wooden bridge at 

Plassey Mill, on the River Shannon, Rep. (1S31-32) Plate 7 Report of Mr. Rhodes 

on the present state and dimensions of the public bridges situated upon the line of the 

River Shannon, Pep. (1833) p. 42 Estimate of the cost of construction of several 

bridges at Lanesborough, Tarmonbarry, Ruskey, and Jamestown, ib. 53 Map showino- 

the bridges proposed 10 be built over the River Shannon at Dumherriff, Athlone, and 

Banagher, ib. Plate 14 Map showing the elevation of all the bridges on the River 

Sliannon, from its source in Lough Allen to the city of Limerick, ib. 

Brusna River. Report of Mr. Rhodes, civil engineer, upon the Lower Brusca River, for 
the purpose of making it navigable from the Shannon to Croghan Bridge, near Parsons- 
town, Rep. (1831-32) p. 76-79 Table of soundings of the Lower Brusna River, com- 
mencing at the River Shannon, ih. 80 Estimate for making the Lower Brusna River 

navigable from the Shannon to Parsonstown, ib. 81 Estimate for making a canal and 

part of the River Brusna navigable from the Shannon to Parsonstown, ib. 82 Plan of 

the Lower Brusna River, showing the proposed manner of making it navio-able from its 

junction with the River Shannon to Parsonstown, ib. Plate ig Plan°and sections 

of lock and weir for making the River Brusna navigable, ib. Plate 20 Sections of the 

proposed canal for making the Lower Brusna River navigable, ih. Plate 21. 

Building Materials. Report of Thomas Rhodes, civil engineer, on the abundance of the 
supply of building materials in the vicinity of the River Shannon, Rep. (1833) p 
43 - 45 * 

Burgoyne, Colonel John Fox. Letter from Colonel John F. Burgoyne to the Right hon. 
E. G. Stanley, Chief Secretary for Ireland, containing general observations on the state 
of the navigation of the Shannon, and describing the plans of improvement, ^p. 

(1831-32)7). 7-9 Letter from Colonel Burgoyne to the Hon. E. G. Staulev, dated 24 

July 1832, with additional reports from Mr. Rhodes on proposed improvements of the 

Rivers Scariff, Rosmore, and Ballyshrule, Cow Island, and Lower Brusna, ib. 69 

Letter from Colonel John Fox Burgoyne to the Right hon. Sir John Cam Hobhouse, 
bart., dated 30 April 1833, containing a review of the proceedings had relative to the 
improvement of the navigation of the River Shannon, Rep. (1833) 73. 3-7. 



C. 

Calf Island. Report of Thomas Rhodes, civil engineer, upon the proposed improvements 

of the navigation of the River Shannon at Calf Island, Rep. (1833) p. 20 Estimate of 

the cost of the execution of the proposed works at Calf Island, 15.48 Report of 

Thomas Rhodes, civil engineer, on the state of the navigation of the River Shannon at 
Calf Island, z 5 . 90. 

Camlin River . Report of Mr. Rhodes on the proposed improvement of the navigation of 
the Camlin River, with a view to facilitate the intercourse with the Shannon, Rep. (1833) 

i>* 29 Estimate of the cost of the proposed works to be executed in the Camlin 

River, ib. 50. 

Canal Communication. Estimate for making a canal and part of the River Brusna navi- 
gable from the Shannon to Parsonstown, Rep. (1831-32) p. 82 Remarks by Thomas 

Rhodes, civil engineer, on the importance of the Shannon navigation, as opening up a 
canal communication with the two extremities of the kingdom, R^, (1833)7). 44, 45. 

See also Cappagh River.- Shannon River. Suck River. 

Cappagh River. Report of Mr. Rhodes upon the state of the Cappagh River, and proposed 
improvements to render rise whole river navigable. Rep. (1831-32) p. 73-75 — — Plan of 
B-dUyslmile and Cappagh Rivers, from Lough Derg to Kelly’s Mill and Cappagh Bridge, 
ib. Plate 17. 

Can^lly Reach. Report of Captain Mudge on the obstructions to the navigation of the 
River Fergus at Carnelly Reach, and improvements recommended, Rep. (1831-32) 
73. 31. 

710 V. X 2 Carrick. 
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1— Reports, 1832, 1833— continued. 



Carricli. Report of Thomas Rhodes, civil engineer, upon the proposed improvement of the 

navigation of ihe River Shannon at Garrick, Rep. (1833) P- 39 Estimate of the 

cost of the proposed improvements at Garrick, ib. 52.- See also Ruskei/ to Carrick, 

Carrick to Lough Allen. Map of the River Shannon from Garrick to Lough Allen, show- 
ing the proposed improvements, Rep. (1833) Plate 7. 

Carrigaholt. Report of Gaptain Mudge on the ivant of piers and wharfs at Tarbert, Kil- 

rush, and Garrigaholt, Rep. (1831-32) p. 23-27 Sketch of Carrigaholt, on the River 

Shannon, showing the proposed pier, ib. Plate 2. 

Carngaholt Bay. Report of Captain Mudge on the state of tlie Bay of Carrigaholt, on the 
River Shannon, and proposed improvement of the bay. Rep. (1831-32) p. 19. 

Carrying Trade. Report of Thomas Rhodes, civil engineer, on the mode of transit of pro- 
duce in the vicinity of the banks of the Shannon, Rep. (1833) J5. 44. 

Castle Connell. Estimate of the cost of the proposed improvements of the navigation of the 
River Shannon at Castle Connell, Rep. (1833)7?. 4 ®* 

Cattle. Report of Thomas Rhodes, civil engineer, on the state of the cattle trade in the 
vicinity of the River Shannon, Rep. (1833) p. 44. 

Clanderlaw Bay. Report of Captain Mudge on the state of the Bay of Clanderlaw, on the 
River Shannon, and improvements proposed, Rep. (1831-32)7). 18, 19. 

Clare Bridge. Report of Captain W. Mudge on the state of the bridge at Clare, over the 
River Fergus, Rep. (1831-32) p. 32. , 

Clare Pier. Report of Cajjtain W. Mudge on the state of the pier at Clare, on the River 
Fergus, and recommending various improvements, Rep. (1831-32) 7?. 31. 

Clare Town. Report of Captain Mudge on the relative importance of the towns of Clare 
and Ennis, with regard to the construction of a canal and docks at one of those towns, 

in connexion with die Shannon Navigation, Rep. (1831-32) p. 35, 36 Sketch of the 

River Fergus, showing the proposed improvements at Clare, ib. Plate 4. 

Clirhaune. Report of Thomas Rhodes, civil engineer, on the proposed improvements of the 

navigation of the River Shannon at Clirhaune, Rep. (1 833) p. 20 Estimate of the cost 

of the erection of the proposed works at Clirhaune, ib. 48 Report of Thomas Rhodes, 

civil engineer, on the state of the navigation of the River Shannon at Clirhaune, ib. 90. 

Cloonaheenogue Canal. Report of Thomas Rhodes, civil engineer, on the proposed im- 
provement of the Cloonaheenogue Canal, Rep. (1833) p. 84 Table of soundings taken 

along the Cloonaheenogue Canal, above lock, to the entrance to the river, taken at every 
fifty feet distance, ib. 86. 

Cloonherla. Report of Thomas Rhode s, civil engineer, upon the proposed improvement of 

the navigation of tbe|River Shannon at Cloonherla, JteT). (1833)7). 27 Estimate of 

the cost of the proposed works to be executed at Cloonberla, ib. 50. 

Clooncorran Ford. Report of Thomas Rhodes on the slate of the River Suck at Cloon- 

corran Ford, Rep. (1833) p. 95 Estimate of the proposed improvements of the River 

Suck at Clooncorran Ford,iJ. 99, 100. 

Cloondrah Lock and Canal. Report of Thomas Rhodes, civil engineer, upon the proposed 

improvemeiH of the navigation of the Cloondrah Lock and Canal, Rep. (1833)7). 

Letter from Mr. D. Martin, of Lanesborough, rejecting a vessel laden with machinery 

getting aground in Cloondrah Canal, ib. 32 Estimate of the cost of the proposed im- 

pi ovements at Cloondrah Lock and Canal, ib. 50 Map of the Cloondrah Canal, on the 

River Shannon, showing the proposed improvements, ib. Plate 33. 

Clooneen Cox. Report of Thomas Rhodes, civil engineer, upon the proposed improvements 

of the navigation of the River Shannon at Clooneen Cox, Rep. (1S33) P* 3 ^ Estimate 

of the cost of the proposed improvements at Clooneen Cox, ib. 50 Map of the 

shoal at Clooneen LJox, on the River Shannon, showing the proposed improvements, ib. 
Plate 34. 

Clooneen Kennedy. Report of Tliomas Rhodes, civil engineer, upon the proposed improve- 
ments of the navigation of the River Shannon at Clooneen Kennedy Ford, Rep. (1833) 

p. 31 Estimate of the cost of the proposed improvements at Clooneen. Kennedy, ib. 50 

Map of the shoal at Clooneen Kennedy, on the River Shannon, showing the pro- 
posed improvements, ib. Plate 35. 

Cioonfad. Report of Thomas Rhodes, civil engineer, upon the proposed improvements of 

the navigation of the River Shannon at Clooiifaci Cut, Rep. (1833)7). 31 Estimate of 

ihe cost of the proposed improvements at Cioonfad, 50 Map of the shoal at 

Cloonfud, on the River Shannon, showing the proposed improvements, iJ. Plate 35. 

■ Cloonfadda 
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1 — Heports, 1832, 1833 — continued. 



Clomfadda Say. Table of soundings of the Limerick navigation at Cloonfadda Bay, Mep. 
(1831-32) p. 59 Report of Mr. Rhodes on the inconvenience to the Limerick naviga- 

tion, at Cloonfadda Bay, and proposed improvements, ib. 6i. 

Cloonlara Lock. Report of Mr. Rhodes on the state of Cloonlara Lock, on the Limerick 
navigation, and improvements necessary to be made at that station, Tlep. (1831-32) 

p, 50,51 Table of soundings of the Limerick navigation from Cloonlara to Monnas- 

kea, ib. 51. 

Coal. Report of Thomas Rhodes, civil engineer, on supply of coal and iron found in the 
vicinity of Lough Allen and the River Shannon, Rep. (1 833) p. 44. 

• Cock Rock. Report of Captain Mudge on the Cock Rock in the Shannon, and recommend- 
ing its removal, Rep. (1831-32) p. 14. 21. 

See also KUriesh to Cock Rock. 

Cootehall Bridge. Report ofThomas Rhodes upon the state of the Cootehall Bridge, situ- 
ated on the Boyne Water, Rep. (1833) p. 108 Estimate of the cost of the proposed 

works at Cootehall Bridge, ib. 110. 

Counsellors Ford. Report ofThomas Rhodes, civil engineer, upon the proposed improve- 
ment of the navigation of the River Shannon at Counsellors Ford, Rep. (1833) p. 16 

Estimate of the cost of the proposed improvements at Counsellors Ford, ib, 47 

Report of Thomas Rhodes, civil engineer, on the proposed improvements of the navioa- 

tion at Counsellors Fovd,ib. 87 Map of the shoal at Counsellors Ford, near Meelick, 

on the River Shannon, showing proposed improvements, ib. Plate ig. 

Cow Island. Report of Mr. Rhodes on the proposal for making a lantiing pier and harbour 

at Cow Island, on Lough Derg, Rep. (1831-32) p. 75, 76 Sketch for the proposed 

harbour, stores, and steam packet station at Cow Island, in Lough Derg, ib. Plate 18. 

■ Crawford Rock. Report of Captain Mudge on the Kippen Rock, in the River Shannon, 
and recommending its removal, Rep. (1831-32) p. 15. 22. 

Croghan Bridge. Report of Mr. Rhodes upon the Lower Brusna River, for the purpose of 
making it navigable from the Shannon to Croghan Bridge, near Pavsonstown, Rep. 
(1831-32) p. 7G-79. See also Melville Mill to Croghan Bridge. 

Cultivation of the Soil. Report ofThomas Rhodes, civil engineer, on the state of agricul- 
ture and implements used in the cultivation of the soil in the vicinity of the River 
Shannon, Rep. (1833) p. 44. 

Curnacurragh. Report ofThomas Rhodes, civil engineer, upon the proposed improvement 

of the navigation of the River Shannon at Curnacurraglt, Rep. (1833) p. 37, 38 

Estimate of the cost of the proposed improvements at Curnacurragh, ib. 52 Map of 

the shoal at Curnacurragh, on the River Shannon, showing the proposed improvements, 
■ib. Plate 40. 

Curreen Point. Report of Thomas Rhodes, civil engineer, upon the proposed improve- 
ments of the navigation of the River Shannon at Curreen Point, Rep. (1833) p. 23, 24 
Estimate of the cost of the execution of the proposed works at Curreen Point 

ib.49. 

'Cussane Lock. Report of Mr. Rhodes on the state of Cussane Lock,, on the Limerick navi- 
gation, and proposed improvements, Rgj. (1831-32) p. 56, 57. 61 Table of soundings 

of the Limerick navigation, from Cussane to Moy Lock, ib. 57. 

See also Frrina to Cussane. 

Custom House Quay to First Lock. Report of Mr. Rhodes on the condition of the Limerick 
navigation between the Custom House Quay and the First Lock, Rep. (1831-32) p, 42 

Table of soundings of the Limerick navigation of the River Shannon, from the 

Custom House Quay, Limerick, to the first Lock, ib. 



D. 

Berg Lough, See Lough, Berg. 

Berry Island. Report of Thomas Rhodes, civil engineer, on the proposed improvements of 

the navigation of the River Shannon at Derry Island, Rep. (1833)^5. 14 Estimate 

of tlie cost of ihe proposed improvements at Derry Island, ib. 46. 

Berrycamey. Estimate of the cost of the proposed works to be executed at Derrycarney, 
Rep. (1833) p. 51' Map of the shoal at Derrycarney, on the River Shannon, show- 
ing the proposed improvements, ib. Plate 38. 

710 V. . A 3 Berryholmes. 
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1 — Reports, 1832, 1833 — continued. 



Deri-yholmes. Report of Thomas Rhodes, civil engineer, upon the proposed improvements 

of the navigation of the River Shannon at Den yholines, Rep. (1833) p. 18 Estimate 

of the cost of the proposed improvements at Derryholmes, ih. 48 Report of Thomas 

Rhodes, civil engineer, on the state of tho navigation of the River Shannon at Derry- 
holmes, ib. 89 Map of the shoal in the River Shannon, at Derryholmes, near Shan- 

non Bridge, showing the proposed improvements, ib. Plate 22. 

JDochs. Report of Captain Mudge and Mr. Rhodes on the state of Wellesley Brido-e and 
Dock, on the River Shannon, and improvements recommended, liep. (1831-32) n. 
37 - 41 - 

Doctors Weir. Report of Thomas Rhodes, civil eitgineer, upon the proposed iraproveineut 
of the Boyle Water navigation at Doctors Weir, Rep. (1833) P* 107-109-^ — Estimate 
of the cost of the proposed works at Doctors Weir, ih. 110. 

Doyles Island. Estimate of the cost of the proposed improvements at Doyles Island, 
liep. (1833)7). 51. 

Drainage. Report of Mr. Rliodes on the neglected state of the back drainage of the 
Limerick navigation. Rep. (1831-32) p. 53, 54. 

Drumheniff. Report of Thomas Rhodes, civil engineer, upon the proposed improvements 

of the navigation of the River Shannon at UrumherrifF, Rep. (1833) 40. Map 

showing the elevation of the bridge proposed to be built over the River Shannon at 
Drumheniff, ib. Plate 14. 

Drumleague Dock. Report of Thomas Rhodes, civil engineer, upon the proposed improve- 
ments of ihe navigation of the River Shannon at Drumleague Lock, Rep. (1833) p. 41, 
42. 

Drumshamho. Report of Thomas Rhodes, civil engineer, upon the proposed improvements 
of the navigation of the River Shannon at Drumshambo, Rep. (1833) P- 42- 

Drumsna. Report <»f Thomas Rhodes, civil engineer, upon the proposed improvement of 

the navigation of the River Shannon at Drumsna, Rep. (1833) p. 34 Estimate of the 

cost of the proposed improvements at Drumsna, ib. 51 Map of the shoal, canal, and 

bridges at Drumsna, on the River Shannon, showing the proposed improvements, ib. 
Plate 39. 



Ennis Town. Report of Captain Mudge on the relative importance of the towns of Clare 
and Ennis, with regard to the construction of a canal and docks at one of those towns, 
in connexion with the Shannon navigation. Rep. (1831-32)7). 35, 36. 

See also Imports and Exports. 

Erragli. Report of Thomas Rhodes, civil engineer, upon (he proposed improvement of the 

navigation of the River Shannon at Erragh, Rep. (1833)7). ^7 Estimate of the cost 

of the proposed works to be executed at Erragh Ford, ih. 49. 

Errina Bridge. Report of Mr. Rhodes, civil engineer, on the condition of Errina Bridge, 
across the Limerick navigation, and repairs required to be executed, Rep. (1831-32) 
P> 53- 

E7iina Lock. Report of Mr. Rhodes on the state of Errina Lock, on the Limerick navi- 
gation, and improvements proposed for perfecting this lock, Rep. (1831-32) 7). 51-53 

Table of the soundings of the Limerick navigation, from Errina Lock to the River 
Shannon, ib. 52. 

Enina to Cussane. Report of Mr. Rhodes, civil engineer, on the state of the Limerick 
navigation between Errina and Cussane, Rep, (1831-32) p. 54,. 

Estimates. Estimate for making tbe Lower Brusna River navigable from the Shannon to 

Parsonstown, Rep. (1831-32) p. 81 Estimate for making a canal and part of the 

River Brusna navigable from the Shannon to Parsonstown, 16.82 Observations of 

Thomas Rhodes, civil engineer, on the formation of the estimates for the proposed works 

on the River Shannon, Rep.(l8s3)P’ 45 Estimate of the cost of the proposed works 

for the improvement of the navigation of the River Shannon, ib. 46-53 Estimate to 

improve (he drainage and perfect the navigation of the River Suck, ib. 98, 99 Esti- 

mate for perfecting the drainasre only, ib. 100. 

Exports. See Imports and Exports. 



Falls. Report of Mr. Rhodes on the state of the levels and falls of the River Shannon, 
(1833)73. 13, 14. 



Fergus 
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1 — Reports, 1832, 1833 — continued. 



Fergus River. Report of Captain W. Mudge on the state of the navigation of the River 
Fergus, its capabilities for improvement, and improvements recommended, Rep. (1831-32) 

p. 28-36 Chari of the River Fergus, showing the soundings taken in the month of 

January 1 832, ib. Plate 3 Sketch of the River Fergus, showing the proposed improve- 

ments at Clare, ib. Plate 4. 

Forbes, Lough. See Lough Forbes. 

Foynes’ Island. Extract from a letter from Captain W. Mudge, dated 2 January 1832, 
containing proposed improvements to be effected at Foynes’ Island, Rep. (1831-32) 
p. 27, 28. 



Gara Lough. See Lough Gara. 

Garrymore. Report of Thomas Rhodes, civil engineer, upon the proposed improvement of 

the navigation of the River Shannon at Garrymore, Rep. (1833) p. 18, 19 Estimate 

of the cost of the proposed improvements at Garrymore, 48 Report of Thomas 

Rhodes, civil engineer, on the state of the navigation of the River Shannon at Garry- 
more, ib. 8g— Map of the shoal at Garrymore, on the River Shannon, showing the 
proposed improvements, ib. Plate 24. 

Gillogue Lock. Report of Mr. Rhodes on the state of Gillogue Lock, on the Limerick 

navigation, and proposed improvements to be made thereat. Rep. (1831-32) p. 47, 48 

Table of soundings of the Limerick navigation from Gillogiie to Newtown Lock, ib. 48. 

See also Annaghbeg to Gillogue Lock. 

Grass Island. Report of Captain Mudge on the state of Grass Island, in the River 

Shannon, Rtp- (1831-32) p. 17. 22 Sketch of the River Shannon from Grass Island 

to the Slate Rock, ib. Plate 13. 

Greg Island. Report of Captain Mudge on the state of Greg Island, in the River Shannon, 
Rep. (1831-32)^. 16. 22. See also Mnckinisk Point to Gi'eg Island. 

Gullivan’s Rock. Report of Captain Mudge on Gullivan’s Rock, in the River Shannoo, and 
recommending the fixing of buoys at this spot, Rep. (1831-32) p. 17, 18. 22. 

H. 

Hamilton’s Lock. Report of Thomas Rhodes, civil engineer, on the proposed improvement 
of the navigation of the River Shannon at Hamilton’s Lock, Rep. (1833) p. 84, 85. 

Harbours. Report of Mr. Rhodes on the proposal for making a landing pier and harbour 
at Cow Island, on Lough Derg, Rep. (1831-32) 75, 76. 

See also Piers and Harbours. 

Hartley. Report of Thomas Rhodes, civil engineer, upon the proposed improvement of the 

navigation of the River Shannon at Hartley, Rep. (1833) p. 39 Estimate of the cost 

of the proposed improvements at Hartley, (b. 52. 

Heights of Water. Table of the heights of water upon the lock sills from Limerick to 

Lough Allen, Rep. (1833)^.71-82 Table showing the heights of water upon the 

upper sill of the lock, Athlone, ib. 93. See also Limerick Navigation. 



I. 

Lllanarotie. Estimate of the cost of the proposed works at Illanarone, near Limerick, Rep. 

(1833) F- 46- 

Implements used in Agriculture. Report of Thomas Rhodes, civil engineer, on the state of 
the implements used in agriculture in the vicinity of the River Shannon, (1833) 
p. 44. 

Imports and Exports. Returns of the exports aud imports of the town of Ennis and county 
of Clare, for the year 1831, Rep. (1831-32) p. 37. 

Improvement of the Shannon. Letter from Colonel John F. Burgoyne to Sir John Cam 
Hobhouse, bart., dated 30 April 1833, relative to the capabilities of the navigation of the 

River Shannon of improvement. Rep. (1833) p. 5 Report of Thomas Rhodes, civil 

engineer, on the importance of the proposed improvements of the Shannon navigation, 

ib. 44, 45 Section of the portions of the River Shannon lying between Lough Derg, 

Lough Ree, and Lough Alien, showing the proposed improvements, ib, Plate 8, and 
Plate 8 . Part 2. ^ i t f , 
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1 — Reports, 1832, 1833 — continued. 



Inslruclions to Offi£eTs. Letter from the Right hon. E. G. Stanley, being instructions to 
Colonel John F. Burgoyne, Chief Commissioner of the Board for the promotion and ex- 
tension of public works in Ireland, with respect to the improvement of the navigation of 
the River Shannon, Rep. (1831-32)^. 5-7. 10-12. 

JrOTi. Report of Thomas Rhodes, civil engineer, on the supply of coal and iron found in 
the vicinity of Lough Allen and the River Shannon, Rep. (1833) V' 44 * 



J. 

Jamestown. Report of Thomas Rhodes, civil engineer, upon the proposed improvement of 

the navigation of the River Shannon at Jamestown, Rep. (18.33) p* 34~36 Estimate of 

the cost of the proposed improvements at Jamestown, ib. 51 Map of the shoal, canal, 

and bridges at Drumsna and Jamestown, on the River Shannon, showing the proposed 
improvements, ib. Plate 39. 

Jamestoiou Canal. Report of Thomas Rhodes, civil engineer, upon the proposed improve- 
ments of the navigation of the Jamestown Canal, Rep. (1833)7;. 37 Estimate of 

ihe cost of the proposed works to be executed on the Jamestown Canal, ih. 51. 

Jurisdiction. Report of Captain Mudge on the want of jurisdiction over the waters of the 
River Fergus, and bad state of the navigation consequent thereon, Rep. (1831-32) p. 33. 



K. 



Key Lough. See Lough Key. 

Killaloe. Report of Mr. Thomas Rhodes upon the state of the canal and river navigation from 

Limerick to Killaloe, Rep. (1831-32) p. 41-63 Map of the River Shannon and Canal 

Navigation from Limerick to ICillaloe, showing the proposed improvements, ib. Plate S 

Estimate of the cost of the execution of the proposed works at Killaloe, Rep. (1833) 

j). 46. 

See also Limerick to Killaloe. Portamna to Killaloe. 

Killaloe Bridge. Extract from a letter from Thomas Rhodes to Colonel Burgoyne, dated 
30 April 1832, explaining the proposed improvements at Killaloe Bridge, Rep. (1831-32) 

p. 68 . 

Killaloe Falls. Plan of the River Shannon at the Falls of Killaloe, showing the proposed 
improvements in the navigation, and also for reducing tlie surface of Lough Derg from 
the winter to the summer level, Rep. (1831-32) Plate 10. 

Killaloe Lock. Report of Mr. Rhodes on the state of Killaloe Lock, on the Limerick navi- 
gation, and proposed improvements, Rep. (1831-32) p. 58-61 Table of soundings 

of the Limerick navigation, from Killaloe Lock to the pier head, ib.p. 58. 

Killogue. Report of Thomas Rhodes, civil engineer, upon the proposed improvements of 

the navigation of the River Shannon at Killogue, Rep. (1833) p. 15, i6 Map of the 

Falls of Meelick and Killogue on the River Shannon, showing proposed improvements,. 
ib. Plate \Z. 

Kilnacurragh. Report of Thomas Rhodes, civil engineer, upon the proposed improvement 

of the navigation of the River Shannon at Kilnacurragh, Rep. (1833) p. 27 Estimate 

nf the cost of the proposed improvements at Kilnacurragh, ih. 49 'Map of the shoal 

at Kilnacurragh, near Lanesborough, showing the proposed improvements, ib. Plate 31. 

Kilriesk Beg. Report of Captain Mudge on Kilriesk Beg, in the Shannon, near Limerick, 
and recommending its removal. Rep. (1831-32) p. 13, 14. 2i. 

Kilriesk to Cock Rock. Sketch of the River Shannon from Kilriesk to Cock Rock, Rep. 
(1831-32) Plate 12. 

Kilrush. Report of Captain Mudge on the want of piers and whavrs at Tarbert, Kilrush, 

and Carrigaholt, Rep. (1831-32) p. 23-27 Sketch of Kilrush on the River Shannon, 

showing the proposed pier, ib. Plate 2. 

Kippen Rock. Report of Captain Mudge on the dangerous state of Kippen Rock, in the 
Shannon, and recommending its removal, Rep. (1831-32) p. 15. 21. 

Knappogue. Report of Thomas Rhodes, civil engineer, upon the proposed improvement of 

the navigation of the River Shannon at Knappogue, Rep. (1833) p. 27, 28 Estimate 

of the cost of the proposed improvements at Knappogue, ih. 50. 

Kuockvicar Bridge, Report of Thomas Rhodes, civil engineer, on the state of Knock- 

vicar Bridge, over the Boyne Water, Rep. (1833) p. io8 Estimate of the cost of the- 

proposed works at Knockvicav Bridge, ib. 110. 
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I — Reports, 1832, 1833— contw/wej. 



L. 

Laheen's Rock. Report of Captain Mudge on the state of Laheen’s Rock, in the River 
Shannon, and alterations proposed, Rep. (1831-32)^. 16. 32. 

Landing Places. Report of Mr. Rhodes on the present condition of the public landing 

places situated on ihe banks of the River Shannon, Rep. (1833) p. 43 Names of 

places at which it is proposed to construct landing places, ib. 

IjaneshoTOHgli. Report of Thomas Rhodes, civil engineer, upon the proposed improve- 
ments^ of the navigation of the River Shannon at Lanesborough, Rep. (1833) p. 24-26 

Estimate of tlie cost of the proposed improvements at Lanesborough, ib. 49 ■ 

Map of the bridge, shoal, and canal at Lanesborough, on the River Shannon, showing 
the proposed improvements, ib. Plate 30. ^ 

Laneshoroitgh to Riiskeij. Map of the River Shannon from Lanesborouo-h to near Ruskev, 

Rep. Plates- 

Leahinch. Report of Thoman Rhodes, civil engineer, upon the proposed improvements of 

ihe navigation of the River Shannon at Leahinch, Rep. (1833), p. 17, 18 Estimate of 

the cost of the proposed improvements at Leahinch, 48 Report of Thomas Rhodes, 

civil engineer, on the state of the navigation of the River Shannon at Leahinch, ih. 88 
—Map of the shoal in the River Shannon at Leahinch, showing the proposed improve- 
ments, tV;. P/ate 21. o r r r 

Leitrim. Report of Thomas Rhodes, civil engineer, upon the proposed improvement of the 
navigation of tiie River Shannon at Leitrim, Pep. (1833)^1. 39 Estimate of the pro- 

posed improvements to be e.vecuted at Leitrim, ih. 52. 

Levels. Report of Mr. Rhodes on the levels and falls of the River Shannon, Rep. (1833) 
p. 13, 14. See also Heights of Water. 

Limerick Loch. Report of Mr. Rhodes on the state of the first, or Limerick Lock, on 
the Limerick navigation of the River Shannon, and improvements recommended. 

Rep. (1831-32) p. 43 Table of soundings of the Limerick navigation, from the first, 

or Limerick Lock, tu the second lock, ib. 

Limerick Navigation. Report of Mr. Thomas Rhodes upon the state of the canal and 
river navigation from Limerick to Killaloe, Rep. (1831-32) p. 41-63 Table of sound- 

ings of the river, taken at every chain's length, about sixty feet from the towing bank, all 

the way from Cussane Lock to the entrance of the canal to Errina, ib. .59-61 Tables 

of the heights of water on sills of locks, 8cc., from Limerick to Killaloe, during the years 

1831 and 1832, ib. 62, 63 Second report of Mr. Thomas Rhodes upon the means of 

improving the Shannon navigati«>n, ib. 64-66 Map of the River Shannon and canal 

navigation from Limerick to Killaloe, showii^ the proposed improvements. Rep. 

(1831-32) Plate 6 Letter from Colonel John R Burgoyne to Sir John CamHobhouse, 

dated 30 April 1833, being a review of the proceedings taken for ihe improvement of that 
part of the tshannon in the hands of the Limerick Navigation Company, jRep. (1833) 
p. 3, 4.- ' See also Custom House Quap to First Loch. 

Limerick Port. Report of Captain Mudge on the condition of the Wellesley Bridge and 

Dock at the port of Limerick, Rep. (1831-32)^.21 Plan of the port of Limerick, 

showing the Wellesley Bridge and Dock, ib. Plate 5. 

Limerick Quays. Report of Captain Mudge on the deplorable and wretched condition of 
the quays of Limerick, (1831-32) p. 19, 20. 

Limerick to Killaloe. Report of Mr. Rhodes upon the present state of the navigation of 
the River Shannon from Limerick to Killaloe, Rep. (l833)p. 7-10. 

Locks. Tables of the heights of water on sills of locks, &c., on the navigation from Lime- 
rick to Killaloe, during the years 1831 and 1832, Rep. (1831-32) p. 62° 63 Report of 

Mr. Rhodes on the proposed construction of locks for the improvement of the navigation 

of the River Shannon, Rep. (1833) p. 12, 13 Sections showing the number and ri.se 

of each lock on the Shannon navigation from Limerick to Lough Allen, with their relative 

levels above datum Wellesley Dock-gate Sill, i2ep. (1833) 16 Design for the 

proposed locks on the Shannon navigation to admit steam vessels, Rep. (1833) Plate 17. 

See also Battle Bridge Rock. Cloonlara Lock. Cussane Lock. Heights of 
Water. 

Lodge Cut, or Knappogue. Report of Thomas Rhodes, civil engineer, upon tl)e proposed 
improvement of the navigation of the River Shannon at Lodge Cut, or Knappogue, Rep. 

(iS33)p- 27> 28 Estimate of tlie cost of the proposed improvements at the Lodge 

Cut, ib. 50^ Map of the Lodge Cut and shoal in the River Shannon, showing the 

proposed improvements, ib. Plate 32. 

7^0— V. B long 
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1 — Reports, 183a, 1833 — continued. 



Long Island. Report of Thomas Rhodes, civil engineer, upon the proposed improvements 
of the navigation of the River Shannon at Long Island, Hep. (1833) p. 20, 21 Esti- 
mate of the cost of the proposed improvements at Long Island, il). 48 --Report of Tho- 

mas Rhodes, civil engineer, on the state of the navigation of the River Shannon at Long 
Island, ib. 91 . 

Lorton, Lord. Report of Thomas Rhodes, civil engineer, on ihe state of the Boyle Water 
navigation at Rockingham House, the seat of Lord Lorton, licp. (1833) j). 108. 

Lough Allen. Letter from ColonelJolm F. Burgoyne to Sir John Cam Hobhouse, hart., 
crivin'’- a review of the proceedings relative to the improvement of the navigation of the 
Shannon in the vicinity of Lough Allen, Rep. ( 1 833) p. 4, 5— — Report of Thomas Rliodes, 
civil engineer, upon the proposed improvemenis of the navigation of the Rivc-r Shannon 

at its sutirce in Lough Allen, ih. 42 Esiimate of tiie cost of the proposed works at 

Loush Allen, ib. 52 Section of the j)ortions of the River Shannon lying between 

Lough Derg, Lough Ree, and Lough Allen, showing the proposed improvements, ib. 
Plate 8; aiTd Plate 8, Part 2. See also Cariick to Lough Allen. 

Lough Allen Canal. Report of Mr. Rhodes on the proposed improvements of Lough Allen 

Canal, (1833) 41 Estimate of the proposed works to be executed on the Lough 

Allen Canal, ib. 52 Sections of Lough Alien Canal, taken near Battle Bridge and at 

the entrance of Lough Allen, and of proposed weirs at the various falls, ih. Plate 42. 

Lough Derg. Report of Mr. Thomas Rhodes upon the means of improving the Slmnnon 
navigation, and of reducing the waters of Lough Derg from the winter or flooded state lo 
ihe ordinary summer level. Rep. (1831-32) p. 64-66 — —Report of Mr. Rhodes on the 
proposal for making a landing pier and harbour at Cow Island, on Lough Derg, ib. 75, 76 
Plan of the River Shannon at the Falls of Killaloe, showing the proposed im- 
provements in the navigation, and also for redLiciiig the surface of Lough Derg from 

the winter to the summer level, ib. Plate 10 Sketch for the proposed liarbour, stores 

and steam-packet station at Cow Island, in Lough Derg, ib. Plate 18 Letter 

from Colonel John F. Burgoyne to Sir John Cam Hobhouse, bart., dated 30 April 
1833, containing a review of the proceedings for the improvement of the navigation of 

Lough Derg, liep. (1833) p. 4 Report of Mr. Rhodes on the proposed improvement 

of the navigation of the River Shannon at Lough Derg, 14 Map of tlie River 

Shannon, showing the proposed improvements from Porturana (Lough Derg) to Bana- 

gher, ib. Plate 2 Section of the portions of the River Shannon lying between Lough 

Derg, Lough Ree, and Lough Allen, showing the proposed improvements, ih. Plate S; 

and Plate 8, Part 2 Chart of that part of the River Shannon called Lough Derg, 

lying between Portumna and Killaloe, ib. Plate 11. 

Lough Forbes. Estimate of the cost of the proposed improvements at Louffh Forbes, Rep. 
(1833)^.50. 

Lough Gara. Map of the Boyle Water, Lough Key, Lough Gara, &c. showing the proposed 
line of navigable communication witi> the River Shannon near Currick, Rep. (1833) 
Plate 13. 

Lotigh liey. Report of Thomas Rhodes, civil engineer, upon the Boyle Water, for the 
purpose of rendering it navigable to Lough Key, and to near the town of Boyle, and for 
the drainage of the lands on its shores. Rep. (1833)7;. 107-iog Esiimate of the pro- 
posed works to be constructed at Lough Key, ih. \ 10 Table of soundings taken of the 

Boyle Water, from the River Shannon to Lough Key, 15 August 1832, ih. 111,1 12 

Map of the Boyle Water, Lough Key, Lough Gara, See., showing the proposed line of 
navigable communication with the River Shannon near Garrick, ib. Plate 13. 

Loiighna-Nouge. Report of Thomas Rhodes, civil engineer, on the proposed improvements 

at the entrance of Loughna-Nouge, Rep. (1833) p. 34 Estimate of the proposed 

works at the entrance to Loughna-Nouge, ib. 51. 

Lotigh Oahport. See Oahport Lough. 

Lough Ree. Letter from Colonel John F. Burgoyne to Sir John Cam Hobhouse, hart, 
dated 30 April 1833, containing a review of the proceedings had with regard to the im- 
provement of the navigation of Lough Ree, Rep. (1833) p. 4 Report of Thomas Rhodes, 

civil engineer, upon the proposed improvements of the navigation of the River Shannon 

at Lough Ree, ib. 23 Estimate ot the cost of the execution of the proposed works on 

Lough Ree, ib. 49 Report on the state of the River Shannon and canal navigation 

from Portumna to Athlone, or south end of Lough Ree, so far as relates to that portion 
of the navigation transferred, by agreement, from the Directors-generai of Inland Naviga- 
tion to the Grand Canal Company in the year i8o6, ib. 83-94 Section of the portions 

of the River Shannon lying between Lough Derg, Lough Ree, and Lough Allen, showing 

the proposed improvements, ib. Plate 8 ; and Plate 8, Part 2 Chart of tliat part of 

the River Shannon called Lough Ree, lying between Lanesborouo-li and Athlone, ib. 
Plate 12. =0 3 

Loughs 
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Loughs Boeffinn and Boedarrigg. Report of Thomas Rhodes, civil enrioeer uoon the 
improvement ol the navigation in Loughs Boeffiim and Boedarngg, Jie/oSgg) 

Loner Brusna River. Report of Mr. Rhodes, civil engineer, upon the Lower Brusna River 
for the purpose of niakins it navigable from the Shannon to Crovlian Brido-e near Par’ 

sonstovvn, Sep, (.831-32) p. 78-79 Table of soundings of tlm Lower B°ru’sna River’ 

commencing at the River Shannon, fi. 80 Estimate for malting the Lower Brulna 

River navigable Irom the Shannon to Parsonstoivn, li. 81 Plan of the Lower Brusna 

River, showing the proposed manner of making it navigable from its junction with the 

River Shannon to Parsonstown, sh. Plate .9 SectSns of the proposed canal for 

making the Lower Brusna River navigable, ib. Plate 21. ^ 

Cap^^^Mudge’s Report on the Lowe^ s‘i;a 1 ^orl^o;ir;^:r®rt;S^ 



M. 



Manure Report of Mr Rhodes on the abundance of the supply and excellence of the 
quality of the manure found m the vicinity of the River Shannon, Rep. (1833)^1. 43,44. 

Mm-kets. Report of Thomas Rhodes, civil engineer, on the locality ofihe markets on the 
banks of the River Shannon, Rep. (1833)1). 44- 

Uartin. D., of Lanesboiough. E.vtract of a letter from Mr. D. Martin, of Lanesboroiivl, 
('1833^7° ’32 ’ “ground in the River Shannon, li°ep . 

materials. Report of Mr. Rhodes on the abundant supplies of materials suitable for 
building purpores (ouiid in the vicinity of the Shannon, Rep. (l833)p. 43-45. 

Mcehck. Report of Thomas Rhodes, civil engineer, on the proposed improvement of the 

navigation ot the Kiver fehnniioii at Meelick and Kiiiogue, (1833) b. ic 16 

f proposed works at Medick, ib. .l-j- Map 

of tlie falls of Meehck and Killogue on the Uiver Shannon, showing proposed improve- 
ments, lb. Plate 18. ^ I I 1 

3 Idville ilill to Croglian Bridge. Report of Mr. Rhodes on the slate of ihe Lower Brusna 

Kivei', between Melville Mill-dam and Or-oghau Bridoe, ifep. (1831-30) i. 00 -g 

Table of soundings of the Lower Brusna River from Melville Mill-dam to Crbghan Bridge, 
.(i. 81. See nho Neto Bridge to Melville Mill. ° ® 

Middle Shannon. Letter from Colonel John F. Burgoyne to Sir John Cam Hobhotise 
hart.; dated 30 April 1833, containing a review of the proceedings with rewai-d to tile’ 
improvement of the navigation of the Middle Shannon, Rep. (1833) p 4 — ^—Report of 

Mr. Rhodes on the present state of the navigation of the Middle Shannon ib 7-10 

Report of Thomas Rhodes, civil engineer, on the state of the River Shannon and canal 
navigalion from Portumna to Atliloiie, or south end of Lough Kee, so fir as relates to that 
portion of the navigation n-ansferred, by agreement, from tlie Directors-genei-al of Inland 
Navigation to the Grand Canal Company in the year l8o6, ib. 83-94, 

Monnaskea Lock. Report of Mr. Rhodes on the condition of Moiinasken Look, on the 
Limerick navigation, and improvements necessary to be effected, Ren. (1831-32) v 51 
Table of soundrogs of the Limerick navigation from Monnaskea to Enina, ii. b- 

May Loch. Report of Mr. Rhodes on the stale of Moy Lock, on the Limerick navigation, 

and proposed improvements, Rep. (1831-32) p. 37, 58 Table of soundings of the 

Limerick navigation, from Moy Lock to Killaloe Lock, ib. 

Milan’s Rock. K^oit of Captain Mudge on the inconvenience of Moylaii’s Rock to ihe 

River bergus navigation, (1831-32)^. 29. 

Muchinish Point. Report of Captain Madge on the rocks off Muckiiiish Point, on the 
fenannon, and proposed improvements. Rep. (1831-32) p. 14. 21. 

Mvekinish Point to Greg Lsland. Sketch of the River Shannon from Mackinish Point to 
Crieg Island, Rep. (1831-32) Plate 12. 

Mudge, Captain. Letter from Colonel John F. Burgoyne to Captain Mudge, r. n., detail- 
ing the general system of proceedings to be observed on his survey of the River Shannon 
(1831-32) p. 10, 11 Report of Captain Mudge on the present state of the navi- 
gation ot the Snannon from Limerick to the sea, iJ. 13-23 Report of Captain Mudo-e 

on tbe want of piers and wharfs at Tarbert, Kilrush, and Carrigaholt, ib. 23-27 ^ 

Extract from Captain Mudge’s letter, dated 2 January 1832, containing proposed 

improvements m Roynes’ Island, ib. 27, 28 Report of Captain W. Mudge on the 

710— y- . B2 state 
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i_Reports, 1832, iBs 3 ~~coiiti 7 iued. 



d^ludge, Captain— 

state of the navigation of the River Fergus, its capability of improvement ami improve- 
ments recommended, Rep. (1831-32) F- 28-36 Report ol Captmn W. Muc ge and Mr. 

Thomas Rhodes on the state of Wellesley Bridge and Dock, on the River Shannon, and 

improvements proposed, ih. 37-41 Sketches to accompany Cgrtam Miidges Report 

on the Lower Shannon, showing the proposed improvements, to. I^latc 2. 



Nanoiige- Lough. See Lovghna-Nouge. 

Navi^raiion of the Shannon. Letter from Colonel John F. Burgoyne to Sir John Cam Hob- 
house, hart., dated 30 April 1833, relative to the imperfect state oi the navigation of the 

River Shannon, Rep. (1833)^ p. 5 Remarks of Mr. Rhode's upon tlie pecuhunty of 

the navigation of the River Shannon, ih. 12. 

See also Limerick Navigation. Obstructions to the Navigation. 

Nesthhmd. Table of soundings of the Limerick navigation opposite Nest Island, Rep. 
(1831-32)^3. 59 Report of Mr. Rhodes on the necessity for the channel ol the shan- 

non River opposite Nest Island being deepened and widened, ih. Ci. 

New Bridge to Melville Mill Report of Mr. Rhodes on the state of the Lower Brusna 
River fiom New Bridge to Melville Mill, Rep. (1831-3?.) p- Table of sound- 

ings of the Lower Brusna River from New Bridge to Melville Mill, ih. 80. 

NewBndges. Plan of the proposed new bridges over the River Shannon at Drumherriff, 
Athlone, and Banagher, Rep. (1833) Plate 15. 

Newtown Loch. Report of Mr. Rhodes on the state of Newtown Lock, on the Limerick 
navigation, and proposed improvements to be made at this portion of the river, Rep. 

(183I-32) p. 49, 50 Table of soundings of tlie Limerick navigation from Newtown 

Lock to Cloonlava Lock, ih. 50. 



0 . 

Oahport Lough. Report of Thomas Rhodes, civil engineer, on the state of tlie Boyle Water 
navigalion'at Oakport Lough, Rep. (1833) p. 108 Estimate of the cost of the pro- 

posed works at Oakport Lough, ih. 110. 

O'Brien's Bridge. Report of Mr. Rhodes on the state of (3’Brien’s Bridge, across the 
River Shannon, and proposed construction of an iron bridge in its stead, Rep. (1831-3?) 

P- 54 j 65 Plan showing the proposed improvements at O’Brien s Bridge, by making 

four arches into two, altering the towing-path, &c.. Rep. (1831-32) Plate 8 Estimate 

of the cost of the proposed improvements at O’Brien’s Bridge, Rep. (1833) p. 46. 

Obstructions to the Navigation. Report of Mr. Rhodes on the present state of the obstruc- 
tions to the navigation of the River Shannon, Rep. (1833) p. 10-12- Remarks of 

Mr. Rhodes on the dedciency of authority to prevent obstructions 10 the navigation ot 
ihe river, ih. 30. -See also Removal of Obstructions. 

Officers. See Instructions to Officers. 



Park Lock. Report of Mr. Rhodes on the condition of the second, or Park Lock, on the 
Limerick navigation, and proposed improvements at this portion of the river, Rep- 

(1831-32) p. 44, 45 Table of soundings of the Limerick navigation from Park Lock to 

entrance from the River Sliannon, ih. 44 Table of soundings of the Limerick naviga- 

tion from the end of the canal above to Park Lock to Plassey Mill, ih. 45. 

.Parsonstown. Report of Mr. Rhodes upon the Lower Brusna River, for the purpose of 
making it navigable from the Shannon to Croghan Bridge, near Parsonstown, R^- 

(1831-32) p. 76-79 Importance of the town of Parsonstown, and impetus which would 

be given to its trade by rendering the River Brusna navigable, ib. 76, 77 Estimate lor 

making the Lower Brusna River navigable from the Shannon to Parsonstown, and form- 
ing a harbour at Parsonstown, ib. 81. 

See also Lotoer Bi’usna River. 

Parteeii Rapid. Report of Mr. Rhodes on the improvements necessary to be executed on 

the Limerick navigation at Parteen Rapid, Rep. (1831-32)71. 55, 56 Plan and section 

of the Pavteen Rapid, with the proposed improvements. Rep. (1831-32) Plate g 
Estimate of the cost of the proposed works at Parteen Rapid, Rep. (1833)^?. 40* 

Piers 
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1 — Reports, 1832, 1833— co;/f/nueii. 



Piers aud Harhours. Report of Captain Muclge on tlie want of piers and wharfs at Tar- 

beit, Kilrush, and Carrigabolt, Kep. (1831-32) p. 23-37 Report of Captain W. 

Mudge on the siate of the pier at Clare, on the River Fergus, and iniprovemeots recom- 
mended, ib. 31 Report of Mr. Rhodes on the proposal Tor making a lauding pier and 

harbour at Cow Island, on Lough Derg, ib. 75, 76. 

Plassey Mill. Report of Mr. Rhodes on the great inconvenience felt from the want of a 

foot bridge across the River Shannon, at Plassey Mill, Hep. (1831-32)71. 45, 46 

Design for tlie proposed wooden bridge at Plassey Mill, on the River Shannon, ib. 
Plate 7. 

Point of Skeagh. Report of Thomas Rhodes, civil engineer, on the proposed improvements 

of the navigation of the Shannon, at the Point of Skeagh, Rep. (1833) p. 34 Estimate 

of the proposed works at the Point of Skeagh, ib. 51. 

Poolbuoy Mill. Report of Thomas Rhodes, civil engineer, on the state of the navio-ation of 
the River Suck, at Poolbuoy Mill, Rep. (1833)71.95 Estimate of the cost of'tlie pro- 

posed new works to be constructed at Poolbuoy Mill, ib. 98-100. 

Port. Report of Thomas Rhodes, civil engineer, upon the proposed improvement of the 

navigation of the River Shannon, at Port, Rep. (1 833) p. 39 Estimate of the cost of 

the execution of the proposed works at Port, ib. 50 Map of the shoal in the River 

Shannon, at Port, near Leitrim, showing the proposed improvements, ib. Plate 41 . 

Portumna. Report of Thomas Rhodes, civil engineer, on the proposed improvements of the 
navigation of the River Shannon at Portumna, Rep. (1833)75. 14. 

Portumna Bridge. Report of Mr, Thomas Rhodes upon the slate of the bridge over the 

River Shannon at Portumna, Rep. (1831-32)75. 66-68 Plan of the bridge over the 

River Shannon at Portumna, showing the proposed improvements, ib. Plate 11. 

Portumna to Athlone. Report of Thomas Rhodes, civil engineer, on the state of the River 
Shannon aud canal navigation, from Portumna to Athlone, or south end of Louo-h Ree, 
so far as relates to that portion of the navigation transferred by agreement from the 
Directors-general of Inland Navigation to the Grand Canal Company in the year 1806, 
^ep. (1833);). 83-94. 

Portumna to Banaglier. Map of the River Shannon, showing the proposed improvements 
frona Portumna (Lough Derg) to Banagher, Rep. (1833) ^lote 2. 

Portumna to Killaloe. Chart of that part of the River Shannon called Lough Derg, between 
Portumna and Killaloe, Rep. (1833) Plate ii. 

Priest Rock. Report of Captain Mudge on the improvement which would be effected to 
the navigation of the River Fergus, by the ereciion of a beacon on Priest Rock, Rep. 
(1831-33) p. 29. 

Public Buildings. See Bridges. 



Q. 

■Quays. Report of Captain Mudge on the deplorable and wretched condition of the quays 
ol Limerick, Rep. (1831-32) p. 19, 20. See also Limerick Quags. 



R. 

■Rabbit Island. Estimate of the cost of the proposed improvements at Rabbit Island, Rep. 
(1833)75.51. r t , r 

Rann Island. Report of Thomas Rhodes, civil engineer, upon the proposed improvements 

or the navigation of the River Shannon at Rann Island, Rep. (1833) 75. 21 Estimate 

of the cost of the execution of the proposed works at Rann Island, ib. 48 Report of 

Jhomas Rhodes, civil engineer, on the state of the navigation of the River Shannon at 
Rann Island, ih. gi Map of the shoal at Rann Island, showing the proposed improve- 
ments, zb. Plate 27. f a r r r 

Ree, Lough. See Lough Ree. 

Removal of Obstructions, Report of Mr. Rhodes on the advantages of removing the ob- 
structions to the navigation of the River Shannon, Rep. (1833) 75. 11, 12. 

B 3 Ukddes, 
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1 — Reports, 1832, \%‘^'^—coulinued. 



lihodes, Thomas. Memorandum from the Right lion. E. G. Stanley, detailing the general 
system of proceedings to be observed by Thomas Rliodes, civil engineer, on his snrvev of 

the River Shannon, Rej). (1831-32) ;>■ 12 Report of Captain Mudge and Mr. 

Thomas Rhodes on the state of Wellesley Bridge and Dock, on tho River Shiuuion, and 

proposed improvements to be effected, ih. 37“4i Report of Mr. Thomas Rhodes upon 

the state of the canal and river navigation IVom Limerick toICillaluo, iO. 41-63 Second 

report of Thomas Rhodes upon the" means of improving the Shannon navigation, and of 
reducing the waters of Lough Derg from the winter, or flooded state, 10 tint ordinary 

summer level, ib. 64-66 Report of Mr. Thomas Rhodes upon the suite of the bridge 

over the River Shannon, at Portuinna, ib. 66—68 Extract from a letter from Mr. 

Thomas Rhodes to Colonel Burgoyne, dated 30 April 1832, explaining tlie pioposed 
improvements at Killaloe Bridge, ib. 68. 

Letter from Colonel Burgoyne to the Hon. E. G. Stanley, dated 24 .Inly 1832, with 
additional reports from Mr.'Rhodos, on proposed impruveinents of the Rivers Scarifl', Ros- 

more, and Ballyshrule, Cow Islaml and Lower Bmsna, Rep. (1831-32) /J. 69 Report 

of Thomas Rhodes on the Scarilf River, for the purpose of making it navigable for canal 

vessels, ib. 70, 71 Report of Thomas Rhodes upon the state of Rossmore Kiver, and 

improvements recommended to render the whole river navigable, ib. 72, 73 Report of 

Thomas Rhodes upon the Rallvslmde and Cappagh Rivers, and proposed iiii)>rovements 

to render the whole rivers navigable, ib. 73-75 Report of Thomas Rliodes on the 

proposal for making a landing pier and harbour at Cow island, on Lough Derg, ib. 75, 76 

Report, of Thomas Rhodes, civil engineer, upon tlie Lower Briisna River, for the 

purpose of making it navigable from the Shannon to Croghan Bridge, near Parsons- 
town, ib. 76-79. 

Third Report of Thomas Rhodes, civil engineer, upon the present state of the river 
Shannon, and its navigation, showing the means of improvcmeni, also of reducing the 
flood waters near to the ordinary summer level, to facilitate the drainage of the lands 

and bogs in the vicinity. Rep. (1B33) p. 7-45 Report on the state of the liver Shannon 

and canal navigation, from Portumna to Athlone, or south end of Lough Rce, so far as 
relates to that portion of the navigation transferred by agreement from ihe Directors- 
general of Inland Navisation to the Grand Canal Company, in the year 1806, ib. 83-94 

Report of Thomas Rhodes, civil engineer, upon the river Suck, from the Shannon to 

Ballyforan, for the purpose of reducing the flood waters, and for the drainage of the lands 
and bogs situated on its borders, also the practicability of rendering it navigable, ib. 94-97 

Report of Thomas Rhodes, civil engineer, upon the Boyle Water, for the purpose of 

rendering it navigable to Lough Key, and to near the town of Boyle, and for the drainage 
of the lands on its shores, ib. 107-109. 

Rivers. Report of Captain W. Mudge on the state of the navigation oi‘ tho River Fergus, 
its capabilities for improvement, and improvements recommended, R>q^. (1831-32) 
p. 28-36. 

Roads. Report of Captain Mudge on the bad state of the roads in the vicinity Of Kilrush, 

Rep. (1831-32) p. 27 Report of Captain Mudge on the bail and disgraceful state of 

the roads between Limerick and Ennis, ib. 33. 

Rood Rock. Report of Captain Mudge on the necessity for the erection of a beacon on 
the Rood Rock, in the River Fergus, Rep. (1831-32) p. 29. 

Rosse, Lord. Passage of the Lower Brusna River through the domain of Lord Rosse, Rep. 
(1 831-32) p. 79. 

Rossmore River. Report of Mr. Rhodes upon the state of Rossmore River, and irnprove- 

raents recommended to render the whole river navigable, Rep. (1831-32) p. 72 Table 

of soundings of the Rossmore River, beginning at the river entrance, ib. 73 Plan of 

Rossmore River, from Lough Derg to the town of Woodford, ib. Piate 16. 

Ruskep. Report of Thomas Rhodes, civil engineer, upon the proposed improvement of ihe 

navigation of the River Shannon at Ruskey, Rep. (1833) p. 32, 33 Estimate of the 

cost of tlie proposed improvements at Ruskey, ib. 51 Map of the bridge, shoal, and 

canal at Ruskey, on the River Shannon, showing the proposed improvements, ib. Plate 

See also Lanesborough to Ruskey. 

Ruskey to Carrick. Map of the River Shannon, from Ruskey to Carrick, Rep. (1833) 
Plate 6. 



S. 

Scarijf River. Report of Mr. Thomas Rhodes upon the Scariff River, for the purpose of 

making it navigable for canal vessels, Rep. (1831-32) p. 70, 71 Table of .^oundil■lgs 

of the Scariff River, beginning at about ten chains below the entrance, to the island 

below Scariff Bridge, ib. 71 Map of Scariff River, from Lough Derg to the towns of 

Scariff and Torngreny, ib. Plate 15. 

.Scatlery 
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1 — Reports, 1832, 1833— co/iikae/-/. 



Scatlei'y Island. Report of Captain Mudge on the state of Scattery Island, in the River 
Joliannon, and proposed improvements, Hep. (1831-32)^3. 19. 23. 

Seven Churches to Athlone. Map of the River Sliannon, from Seven Churches to Athlone 
Hep. (1833) P/a/c 4. also Banagher to Seven Churches. 

Shannon Bridge. Report of Thomas Rhodes, civil engineer, upon the proposed improve- 
ment of t!ie navigation of the River Shannon at Shannon Bridge, Rep. (1833) P- 19 

Estimate of the cost of the proposed works to be executed at Shannon Bridge, ib. 47, 48 

Report of Thomas Rhodes on tlie state of the navigation of the River Shannon at 

Shannon Bridge, ib. 89, 90 Map of the bridge, shoal/ancl canal at Shannon Bridge, 

showing the proposed improvements, ib. Plate 29. 

Shcutnon Bridge to Ballyforan. Repoi't of Thomas Rhodes, civil engineer, on the River 
Suck, from the Sliannon to Ballyforan, Rep, (1833) 94-97. 

Shannon Grove, or Counsellors Ford. Report of Thomas Rhodes, civil engineer, upon the 
proposed improvement of the navigation of tlie River Shannon at Shannon Grove, or 
Counsellors Ford, Rep. (1833) p. i6 Estimate of the cost of the proposed improve- 

ments at Shannon Grove, ib. 47. 

Shannon Harbour. See Wooden Bridge at Shannon Harbour. 

Shannon River. Letter from Colonel John F. Burgoyne to the Right Hon. E. G. Stanley, 
Chief Secretary for Ireland, containing general observations on the state nf tlie navi^a- 
lion of the Shannon, and describing the plans of improvement, Rep. (1831-32) p. 7-9 
Report of Captain Miidge on the present state of the navigation of the River Shan- 
non from Limerick to the sea, ib. 13-32 Report of Mr. Thomas Rhodes, civil en- 

gineer, upon the state of (he Canal and Shannon River Navigation from Limerick to 
Killaloe, ib. 41-63 Second report of Mr. Thomas Rhodes upon the means of im- 

proving the Shannon navigation, and of reducing the waters of Lough Dercr from 

winter or flooded state to ihe ordinary summer iWel, ib. 64-66 Chart of* the River 

Shannon from Limerick to the sea, ib. Plate 1. 

Letter from Colonel John F. Burgoyne to the Right Hon. Sir John Cam Hobliouse 
Bart., dated 30 April 1833, containing a review of the proceedings relative to the improve- 
ment of the navigation of the River Shannon, Rep. (1833) p. 3-7 Third report of 

Mr. Rhodes upon the preseni stale of the Shannon river and its navigation, showino- the 
means of improvement, also of reducing the flood waters near to tlie ordinary summer 
level, to facilitate the drainage of the lands and bogsin the vicinity, ib. Descrip- 
tion of the River Shannon by Thomas Rhodes, civil engineer, ib. 10 Report of 

Thomas Rhode.s. civil engineer, on the state of the River Shannon and canal navjo-ation 
from Povtumna to Athlone, or south end of Lough Ree, so far as relates to that portion 
of the navigation transferred by agreement from the Directors-generalof Inland Naviga- 
tion to the Grand Canal Company, in the year 1806, ib. 83-94. * 

Map of the River Shannon from Limerick to its source in Lough Allen, with the boo-s 

in its vicinity. Rep. (1833) Plate 1 Map of the River Shannon, showing the proposed 

improvements from Portuinna (Lough Derg) to Banagher, 26. Platen Map of the River 

Shannon from Banagher to Seven Churches, ib. Plate 3 Map of the River Shannon 

from Seven Churches to Atiilone, ib. Plate 4 Map of the River Shannon fnau Lanes- 

borough to near Ruskey, ih. Plate 5 Map of the River Shannon from Rtiskey to 

Carrick, V). PlateQ Slap of the River Shannon from Garrick to Lough Allen, showing 

the proposed improvements, ih. Plate 7 Section of the portions of the River Shannon 

lying between Lough Derg, Lou^h Ree and Lough Allen, showing the proposed improve- 
ments, ib. Plate^, and Plate 8, Part 2 Chart of that part of the River Shannon called 

Lough Derg, lying between Portumna and Killaloe, ib. Plate 11 Chart of that part 

of tlie River Shannon called Lousrh Ree, lying betw'een Lanesborough and Athlone, ib. 
Plate 12. 

See also Agnculture. Bridges. Building Materials. Improvements of the 
Shannon. Landing Places. Lower Shannon. Middle Shannon. Mudge, 
Captain. Navigation of the Shannon. Rhodes, Thomas. Tipper Shannon. 
Weirs. 

Shaicn-a-Garra. Report of Captain Mudge on the Sha\vn-a-Garra Rock, in the River 
Shannon, and recommending its removal, Rep. (1831-32)73. 15, 16. 22. 

Skeagh Point. Report of Thomas Rhodes, civil engineer, on the proposed improvements 

at the Point of Skeagh, Rep, (1833) p. 34 Estimate of the proposed works at the 

Point of Skeagh, ib. 51. 

Soundings. Soundings of the River Shannon from Portumna to Lough Allen, beginning a 
little south of tlie Beacon Pile (the boundary of the Grand Canal Company), reduced to 
16 August 1832 ; datum water 7 feet 6 inches on upper sill of Killaloe Lock, Rep. (1833) 

F* 54; 55“Meelick to Banagher, ib. 55, 56 — Banagher to Shannon Bridge, ih. 56-58 — 
Shannon Bridge to Athlone, ib. 58-60 — Lanesborough to Tarmonbarry, ih. 60-63 — 
710— V. b 4 Tarmonbarry 
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Soundings — continued. 

Tarmonbnrry to li iiskc-y. Hep. (183s) p. 63-65— Rustey to Jamestown, ii. 65-67— James- 
town to Battle Bridge, ii. 67-69— Battle Bridge to Lough Allen, tb. bg, 70 ■bomidmgs 

from the lower oate sill to the cnirance of the River Bmiisna, ii. 84 Sountimgs taken 

along the Cloonaheenagea Canal above lock, to the entrance of the river, taken at every 
fifty feet distance, ib. SJo— Soundings in the canal at Eanagher, taken every fifty feet, 

ij 83 Table of soundings from the river to the lock at Athlone, ii. 91. 93 -Table 

of soundiiKvs taken of the River Suck, from its junction with the Shannon to Ballyforaii 

Bridtre 3 July 1830 ; datum 7 feet 5 inches on the Banagher Lock sill, ii. 101-106 

Table of somidinfs taken of the Boyle Water, from the River Shannon to Lough Key, 
15 August 1832 "datum water, 3 feet 5 inches on lower sill of Battle Bridge Look, ib. 
Ill, 112. 

Slanlev, Right hon, li. O. Letter from ilie Right lion. E. G. Stanley, being instructions 
10 Oiilonel John F. Burgoyne, Chief Commissioner of the Board for the Proiiionoii and 
Extension of Public Works in Ireland, with respect to the improvement of the niivigatinii 

of the River Shannon, Uep. (1S31-32) p. 5-7 Letter from the Right hon. E. G. 

Stanlev being instructions to Colonel John F. Butgoyne, Chiei Commissioner ot the 
Board'for the Promotion and Extension of Public Works in Ireland, with respect to ihe 
improvemeiu of the navigation of the River Shannon, ii. 10-12. 

Steam Vessels. Report of Mr. Rhodes upon the expediency of establishing steamboats on 

tbe River Shannon, Rep. (1833) p. 12 Design for tlie proposed locks to admit 

steam-vessels, ib. Plate 17. 

Suck River. Report of Thomas Rhodes, civil engineer, upon ttre River Suck, from the 
Shannon to Ballyforan, for the purpose of reducing the flood waters, and for the drainage 
of ihe lands and bogs situated on its borders; also the practicability of rendering it navi- 
gable liep. (1833) p. 94-97 'Means of improvement of the navigation of the River 

Suek’fi. 96 Estimate of the cost to improve the drainage and perfect tbe navigation 

of the River Suck, ib. 98, 99 Table of soundings taken of tbe River Suck, from its 

iunction with the Shannon 10 Ballyforan Bridge, 3 July 1832 ; datum 7 feet 5 inches on 

the Banacrber Lock sill, ib. ioi-io6 ^Map of the River Suck from its junction vvuh 

the Rive "shannon to Ballyforan, ib. Plate Q Section of the River Suck from its 

iunction with the River Shannon to Ballyforan Bridge, a distance of twenty-five miles,, 
showino- the improvements required to vender it navigable, and facilitate drainage of the 
lands, Plate 10 a. 

Swivel Bridge. Report of Captain Mudge and Mr. Rhodes, recommending the construction 
of a swivel bridge across the River Shannon at Limerick, in preference to tlie proposed 
Bascule Bridge, Rep. (1831-32) p. 39. 



T. 

Tarhert. Report of Captain Mudge on ihe want of pitrs and wharfs at Tarbert, Kilrush, 
and Carrigaholt, Rep. (1831-32)7). 23-27. 

Tarbert Bay. Report of Captain Mudge on the state of the Bay of Tarbert, on the River 

Sliumion, and improvements proposed, iZep. (1831-32) p. 18 Sketch of the Bay of 

Tarbert, on the River Shannon, showing the proposed pier, ib. Plate 2. 

Tarmonbarry. Report of Thomas Rhodes, civil engineer, upon the proposed improvement 

of the navigation of the River Shannon at Tarmonbarry, Rep. (1833)7). 29-31 

unite of the’eost of the proposed improvements at Tarmonbarry, ib. 50 -Map of the 

shoal at Tarmonbarry, on the River Shannon, showing the proposed improvements, j'6. 
Plate 33. 

Toomiskey. Report of Thomas Rhodes, civil engineer, upon the proposed improvement of 
the navigation of the River Shannon at Toomiskey, Rep. (1833) p. 31. 

Trade. Report of Captain Mudge on the impetus which would be given to tlie trade of 
Clave by ihe proposed improvements of the River Fergus being effected. Rep. (1831— 
32) p. 35 * See also Carrying Trade. Imports and Exports. 

Tradee. Sketeli of the channel of the River Shannon from Tradee towards Bebey Castle,. 
Rep. (1831-32) Plate 14. 

Transit of Produce. Report of Thomas Rhodes, civil engineer, on the present mode of 
transit of produce in the district of the Slinnnon river, i2e7>. (1833) p. 44. 

‘TullamoTe- 



Printed image digitised by the University of Southampton Library Digitisation Unit 



SHANNON NAVIGATION. 



1/ 
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TuUarmre Ford. Report of Thomas Rhodes, civil engineer, upon ihe proposed improve- 
ments of the navigation of the River Shannon at Tullamore Ford, -Rep. (1833) P- 20. 

TulJymore. Report of Thomas Rhodes, civil engineer, on the state of the navigation of the 

River Shannon at Tullymore, Rep. (1833) 9 ° Estimate of the cost of executing the- 

proposed works at Tullymore. ib. 48 Map of the shoal at Tullymore, on the River 

Shannon, showing the proposed improvements, ib. Plate 27. 



U. 

Upper Fergus Fiver. Report of Captain Mudge on the capabilities of the navigation 
of the Upper Fergus River, for improvement, and proposed works to be effected Fep 
(1 831-32) p. 33-35. ’ ^ 

Upper Shannon. Report of Mr. Rhodes upon the present state of the navigation of the 
Upper Shannon, Rep. (1833) p. 7-10. 



Vessels. See Steam Vessels. 



W. 

Water Communication. Observations of Thomas Rhodes, civil engineer, on the importance 
of the Shannon navigation, as opening up a water communication with the two extremi- 
ties of the kingdom, Kep. (1833) p. 44, 45. 

Water Floods. See Bridges. 

Weirs. Report of Mr. Rhodes on the present state of the weirs on the River Shannon, 

Rep. (1833) p. 13 Sections of the proposed weirs at the various falls in ±lie River 

Shannon, ib, Plate 42. See also Doctor’s Weir. 

Wellesley Brid^ and Docks. Report of Captain Mudge on the state of the Wellesley 

Bridge and Dock at the port of Limerick, Rep. (1831-32) p. 21 Report of Captain 

Mudge and Mr. Rhodes on the state ofWellesley Bridge and Dock, on tne River Shan- 
non, and improvements proposed to be made thereat, fi. 37-41 Plan of the port of 

Limerick, showing the Wellesley Bridge and Dock, ib. Plate 5. 

Wharfs. Report of Captain Mudge on the want of piers and wharfs at Tarbert, Kilrush, 
and Carrigaholt, Rep. (1831-32) p. 23-27. 

White's Ford. Report of Thomas Rhodes, civil engineer, on the proposed improvements of 

the navigation of the River Shannon at White’s Ford, Rep. (i833)p. 15 Estimate. 

of the cost of the proposed improvements at White’s Ford, ib. 46. 

Wooden Bridge at Shannon Harbour. Report of Mr. Rhodes on the proposed improve- 
ment of the navigation of ihe River Shannon at the wooden bridge at Shannon Harbour,, 

Rep. (l833)p. 17 Estimate of the cost of the proposed works at the wooden bridge 

at Shannon Harbour, ib. 47. 
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2 — Reports, 1836-1839. 



SihaitlMlt Wahisatiow. I 836 - 18 S 9 - — Report of the commissioners 

appointed pursuant to Act 5 & 6 Will. 4, c. 67, for the Improvement of tile 
ifavieation of the River Shannon; dated 28 March 1836 ( 143 -) 

. ® Sess. Vol. XLVII. p. 581. 



Second Report of the Commissioners appointed pursuant to Act 5 & 6 Will. 4, 
c, 67, for the Improvement of the Navigation of the River Shannon, with 
Maps’ Plans, and Estimates j dated 5 December 1837 [130.] 

Sess. Vol. XXXIV. p. 1. 



Third Report of the Commissioners appointed pursuant to Act 5 & 6 Will. 4, 
c. 67, for the Improvement of the Navigation of the River Shannon, with 
an Appendix; dated 24 May 1838 [14a.] - Sess. Vol. XXXIV. p. 203. 

Fourth Report of the Commissioners appointed pursuant to Act 5 & 6 Will. 4, 
c. 67, for the Improvement of the Navigation of the River Shannon, with 
Maps, Plans, and Estimates, and an Appendix; dated 21 February 1839, 
Parti. [172.] ------- Sess. Vol. XXVII. p. 1. 

Fourth Report of the Commissioners appointed pursuant to Act 5 & 6 Will. 4, 
c. 67, for the ImproveraeiU of the Navigation of the River Shannon, with 
Maps, Plans, and Estimates, and an Appendix, Part II. ; dated 1839 [208.] 

‘ Sess. Vol. XXVIII. p. 1. 



Fifth Report of the Commissioners appointed pursuant to Acts &6 Will. 4, 
c. 67, for the Improvement of the Navigation of the River Shannon, with an 
Appendix; dated 28 February 1839 [173.] " Sess. Vol. XXVIII. p. 139. 



J5. In this Index, the Numerals i. ii. iii. iv. v. refer to the Five Reports, and the Figures 

refer to the Paging of the Report, Appendix, and Plates respectively.] 



A. 

ABBEY, or Corbain Weirs (Westmeath). Amount of the award made to the Incorpo- 
rated Society, Lord Castlemaine, and James and Clara Howe, for their interest in the 
Abbey or Corbain Weirs, Rep. iii. App. 34, 35. 

Achmuty, Captain. See Cloonart River (Longford). 

Act of Parliament. Preamble of the Act of Parliament under which the Commission for 
the improvement of the River Shannon is appointed, Rep. ii. 6 Sketch of the princi- 

pal provisions recommended to be introduced in the Act of Pailiament for carrying into 
execution the works for the improvement of the River Shannon, Rep. iii. App. 53 ” 65 * 

Adams, Alexander. See Shannon Bridge (Roscommon). 

(Limerick). Report of the Commissioners on Shannon Improvement on the state 

of the navigation of the Maigue River to the town of Adare, Rep. ii. 10 Plans of 

the Maigue River in the county of Limerick, showing the proposed improvement near 

Adare, Kep. ii. Plates 22, 23 Longitudinal section of the River Haigue from Adare 

to the River Shannon, ib. Plate 24 Limits of the district which it is proposed shonld 

be taxed to defray a portion of the expense of the improvement of the canal at Adare, 
Rep. iii. 9. 

Advances of Public Money. Opinion that the public will be amply remunerated for the 
advance of the funds required for the improvement of the River Shannon, by the great 
increase of internal traffic which must follow the completion of the works, Rep. ii. 5 * 

See also Assessment. Repayment of Money. 

Agricultural Produce. Observations of the Commissioners on the additional facilities and 
cheapness of transport of agricultural produce to Dublin and to the British markets by 
the proposed improvements of the Shannon navigation, Rep. iv. 8. 

See also Liverpool. 

Allen, Henry. See Landscape (Clare). 

Allen, Lough. See Lough Allen. Lot^gh Allen Canal. 

Allman, 
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Allman, John, See Cloonahenogue (King’s County). 

Anglers' Lodge (Clare). Amount of the award made to Sir Hugh Dillon Massey, hart, 
and others for eel weirs at Anglers’ Lodge, required to be taken for the improvement of 
the River Shannon, Rep. iii. App. 14, 15. 

Amaduff (Lexixxm). Amount of award made to proprietors and occupiers in the parish of 
Annaduff, for lands and other premises required to be taken for the improvement of the 
River Shannon, Rep. iii. App. 44, 45. 

Annaghheg (Roscommon). Amount of the award made to Hugh Barton, G. & II. Walsh, 
and others, for their interest in lands at Annaghbeg, required to be taken for the im- 
provemeni of the River Shannon, Rep. v. App. 14, 15. 

Annalecky (Roscommon). Plan and sections of shoals in the Boyle Water at Annalecky, 
showing tlie proposed improvements. Rep. iv. 27, and Plate 9^. 

Ardcarney (Roscommon). Amount of the award made to Hugh Barton, James Casey, 
Marlin Kenny & Company, for lands and other premises in the parish of Ardcarney, 
required to be taken for the improvement of the River Shannon, Rep, iii. App. 46, 47 ; 
Rep. V. App. 18-23. 

Arddoony (Clare). Amount of the award made to Marcus Patterson, Mrs. Vincent, and 
John Scanlon, for eel weirs at Arddoony, required to be taken for the improvement of 
the River Shannon, Rep. iii. App. 16, 17.*^ 

Ardh Island (Galway). Amount of the award made to the Marquis of Clanricarde and 
Mark Staunton, for land at Island Ardh, required to be taken for the improvement of 
the River Shannon, Rep. iii. App. 24, 25. 

Ardnaffron (Roscommon). Amount of the award made to Sir G. King, Pat Waters, and 
Anne M'Partland, for their interest in lands at Ardnaffron, required to be taken for the 
improvement of the River Shannon, Rep. v. App. 10, 11. 

Arigna Iron Works. Report of the Commissioners on the state of the navigation of the 
River Shannon in the neighbourhood of the Arigna Iron Works, Rep. iv. 5. 

Arigna River. Plan and sections of the cut at Mount Allen proposed to be opened in. 
order to discharge the water of the Arigna River into Lough Allen, and thereby to pre- 
vent the sudden rise of the floods caused by this river in the upper part of the Shannon, 
Rep. iv. 26, and Plate 84. 

Armstrong, C. See Ruskey (Longford). 

AiTa Barony See Ovmey and Arra Barony (Tipperary). 

Arroxv, Lougli. See Lough Arrow. 

Arthur, Thomas. Set Clooncurha{C\dxei). Gillogue Quarry (C\t.xt). Gurraunifjltxt). 

Arthur's Ferry (Limerick). Plan of the River Shannon, at Arthur’s Ferry, showing the 

proposed improvements. Rep. ii. Plate 28 Plan showing the sites of the borings of 

Arthur’s Ferry, on the Shannon, ih. Plate 74 Amount of the award made to the 

Limerick Corporation, Alderman D. F. Maloney, Michael Woods, and Michael Hadyn, 
for property at Arthur’s Ferry, required to be taken for the improvement of the River 
Shannon, Rep. iii. App. 12, 13. 

Ash Island (Galway). Amount of the award made to Colonel L’Estrange for eel weirs 
at Ash Island, required to be taken for the improvement of the River Shannon, Rep. iii. 
App. 22, 23. 

Askeaton (Limerick). Limits of the district which it is proposed should be taxed to defray 

a portion of the expense of the landing wharf at Askeaton, Rep. iii. 9 Amount of 

the award made to James F. Massey, for property at Askeaton, required to be taken 
for the improvement of the River Shannon, Rep. iii. App. 12, 13. 

Askeaton Risrer (Limerick). Report of the Commissioners on the state of the navigation 

of the Askeaton River, in the county of Limerick, Rep. ii. 9, 10 Plan of Askeaton 

River, in the county of Limerick, showing the proposed improvements, Rep. ii. Plate 20 
Plan of the River Askeaton, showing the proposed quay near the town, ib. Plate 21. 

Assessment. Proposed mode of assessment for raising funds for the execution of the works 

recommended, R^. ii. 11. 18 Observations of the Commissioners on the heaviness 

of the assessment on particular counties for the improvement Of the navigation of the 

' River Shannon, Rep. iv. 8 Table of proportionate numbers, showing the relative 

amount of benefit anticipated to result to the several counties and baronies upon the 
improvement of the Shannon and its tributaries, from Limerick to Lough Allen, and 
the proportion in which it is proposed to assess the said counties aud baronies for one 

moiety of the expenses, ib. 14 Report of the Commissioners on the assessment 

of adjoining counties and baronies for a moiety of the cost of the proposed works on 
the River Shannon, Rep. v. 4, 5^ . 

710 — V. c 2 Athlone 
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Athlone (Westmeath). Observations of the Commissioners on the proposed improvement 

of the River Shannon, at Athlone, Rep. ii. 16, 17 Plan of the relative levels of the 

proposed weirs in the River Shannon, at Athlone, Meelick, and Killaloe, Rep. ii, Plate .^0 

Plan showing the proposed improvement of the River Shannon, at Athlone, in the 

county of Westmeath, ib. Plate 65 Sections of the shoal in the River Shannon at 

Athlone, tj. Plate 66 Plan of canal, and section of lock at Athlone, showing the pro- 
posed improvements, ih. Plate 68— Transverse sections of the canal at Athlone, showing 

the proposed improvements, ih. Plate 69 Plan of the proposed road at Athlone, from 

Connaught-street to the cross roads to Roscommon and Galway, ih. Plate 70 Plan 

elevation, and sections of the proposed locks, to admit large vessels suitable for Athlone 

and Meelick, ih. Plate 72 Plan and elevation of the proposed cast-iron swivel bridge 

over the canal at Atljlone, ib. Plate 73 Amount of the award made to owners and 

occupiers of eel weirs, lands, and other premises in the town of Athlone, required to be 

taken for the improvement of the River Shannon, Rep. iii. App. 30-40 Estimate of 

tlie probable ultimate value that ilte public will derive from the several lands, houses 
mill sites, 8tc. required, by purchases made for the improvement of the River Shannon 
in the Athlone district, ib. 50. ’ 

See also Killaloe to Athlone. Long Island to Athlone. Meelick to Athlone. 

Plans. Portumna to Athlone, 



Athlone Bridge. Report of the Commissioners on the proposed new bridge to be con- 
structed over the River Shannon, at Athlone, Rep. ii. ig ; Rep. iii. 7 Plan, elevation, 

and sections of the proposed bridge over the River Shannon, at Athlone, Ren. ii. Plate 
67. 

Athlone Canal. See Lough Derg to Athlone Canal. 

Athlone to Jamestown. Plan and sections of the relative levels of the proposed weirs in the 
River Shannon I'rom Athlone to Jamestown, Rep. iv. 18, and Plate 14. 

Athlone Lock. Table of the height of water upon Athlone Lock sills, from 1 February 
1836 to 31 December 1838, Rep. iv. App. 39-73. 

Athlone to Tarmonbarry. Estimate of the cost of the proposed works between Athlone and 

Tarmonbarry, Rep. iv. 10 Abstract of estimates, showing the cost of the several 

woiks, the amount of compensation awarded, and the proportionate share of the total 
amount to be paid by the public, by the proprietors, and by the district, ih. 11. 

Athlunhard (Clare). Amount of the award made to Thomas Jackson for property at Ath- 
lunkard, required to be taken for the improvement of the River Shannon, Rep, iii. App. 



Atkins, Stephen. See Mird Hill (Tipperary). Quillianagh (Tipperary). 

Attirory (Leitrim). Amount of the award made to C. M. St. George, David Byrne, and 
Charles Grose tor their interest in lands at Attirory, required to be taken for the im- 
provement of the River Shannon, Rep. v. App. 14, 15. 

Aughafin (Roscommon). Amount of the award made to Myles J. O. Reily, Mat. O’Con- 
nor, anclJames MTiernan, for their interest in lands at Aughafin, required to be taken 
lor the improvement of the River Shannon, Rep. v. App. 16, 17, iH, 19. 

Aughamore Weir (Longford). Amount of the award made to the proprietors and occu- 
piers of Aughamore Weir, required to be taken for the improvement of the River Shan- 
non, Rep. ni. App. 42, 43. 

(Roscomtnon). Amount of the award made to proprietors and occupiers of the 
pansh of Aughrun, for lands and other premises required to be taken for the improve- 
ment ot the River Shannon, Rep. iii. App. 46, 47. 

Averall, Adam. See Brick Island (Athlone). 

Awards. Proceedings of the Commissioners with respect to holding courts for hearing 

tS making awards to owners and occupiers, Rep. iii. 5 

bchedule of awards made for eel weirs, lands, and other premises, required to be taken 
for the improvement of the River Shannon, Rep. iVu App.i2-A7—tepon of the Com- 
missioners upon the awards made to owners and occupiers of lands, mills, weirs, and 
other memises in the Upper Shannon district, required to be taken for the improvement 

nt the River Shannon, Rep. v. 3-6 Opinion that the awards have been made witii a 

tar greater degree of equity by the Commissioners than by the ordinary process by jury, 
! i. c awards made for lands, mills, and other premises, required to be 

taken for the improvement of that part of the River Shannon extending frSm Tarmon- 

barry to Lough Allen, and for the Carnadoe and Boyle Waters, Rep. v. App. 1-24 

Abstract ot awards, showing the amount of compensation awarded for each description 
of property in the different divisions of the River Shannon, ib. 25. 



also Claims of Compensation. Compensation. Juries. 
H €irs. 



Value of Property, 



Printed image digitised by the University of Southampton Library Digitisation Unit 





SHANNON NAVIGATION. 



21 



2— Reports, 1836-1839— ' 



B. 



Bale Point. Report of the Commissioners on the state of the navigation of the River 
^shannon between Gross Island and Bale Point, Rep. ii. 6. 

Ballina (Tjpperary). Amount of the award made to John Joseph Henry, Michael Diean 
Anthony Cashel, and Widow Smith, for lands at Ballina, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 18, 19. 

■Ballintubher Barony (Roscommon). Amount of award made to proprietors and occupiers 
of lands and other premises in the barony of Baliintubber, required to be taken for the 
impiovemem of the River Shannon, Rep. iii. App. 40-45; v. App. 2, 3.6,7, 



Ball’s Bndge (Hmerick) Undertaking on the part of the Limerick Navigation Company 

to reconstruct Bull’s Bridge, in the city ofLimerick, Eep. ii. 13. 

Bal/ylon 0 brd (Kerry). Report of the Commissioners on the stale of the navigation of 

r p n T ® r at Ballylonghird, m the county of Kerry, Rep. ii. 9 Sketch map 

of Ballylongford Creek, on the Shannon, in the county of Kerry, showing the proposed 

improvements, 11. 6 Plan and sections of the proposed wharf m &Uy- 

Imigford Creek, on the Shannon, P/a^e 7 Plan of part of the River Shannon, 

showing the sites of the borings at Ballylongford, ib. Plate 74 Amount of the 

award made to Robert Leslie and Terence Connor for land at Ballylongford, required 
to be taken for the improvement of the River Shannon, Rep. iii. App. 12 13 



(Roscommon). Amount of the award made to Sir Ross Mahon, bart., Peter 
Pailon, John Fallon, John Noonan and Peter Noonan, for their interest in certain eel 
wens at Bailyiohej, required for the improvement of the River Shannon, Rep. iii App 
1?’ — -Amount of the award made to Sir Ross Mahon, Alexander Fallon, Jamis 

Mui tough, and otliers, for their interest in lands at Ballytohey, required to be taken for 
the improvement of the River Shannon, Rep. v. App. 2, 3. 



PanagAer (King s County). Report of the Commissioners on the proposed improvements 
of the River Shannon at Banagher, Rep. ii, 16, 17— Plan and sections of the pro- 
posed improvements of the River Shannon at Banagher, in King’s County, Rep. ii, Plate 

53 Transverse sections of the River Shannon at Banagher, showing the position of 

ihe shoai, and the required excavations, ib. Plate 54. 55 Longitudinal sections of the 

River Sliannon at Banaglier, showing the position of the shoal, ib.'Plate 56 Transverse 

sections of strata on the site of the proposed bridge over the River Shannon at Banagher, 

ib. Plate 57 Plan, elevation, and sections of the proposed bridge over the Shannon 

at Banagher, ih. Plate 58 Amount of the award made to Dr. Herbert Kelly and 

Daniel Hipwell for eel weirs at Banagher, required to be taken for the improvement of 

gie River Shannon, Rep. iii. App. 22, 23 Amount of the award made to William 

French, Rev. Allen Bell, Bdward Kelly, and Thomas Deehan, for lands at Banagher 

required to be taken for the improvement of the River Shannon, ib. 26, 27 Amount 

of the award made to William French and John Luke Harton for lands at Banagher, 

required to be taken for the improvement of the River Shannon, ib. 28, 29 Estimate 

probable ultimate value that the public will derive from the several lands, houses, 
mill sites, &c., required l>y purchases made for the improvement of the River Shannon in 
the Banagher district, ih. 50. See also Portumna to Banagher. 

Banagher Bi'idge, Report of the Commissioners on the proposed new bridge to be 
constructed over the Shannon at Banagher, Rep. ii. 19, 20. 



Banagher Lock. Table of the lieight of water upon Banagher Lock sills, from 1 Feb- 
ruary 1836 to 31 December 1838, Rep. iv. App. 39-73. 

Banagher to Shannon Bridge. General plan of the River Shannon, from Banagher to 
Shannon Bridge, showing the proposed improvements, Rep. ii. Plate 

Barnacoola (Longford). Amount of award made to proprietors aud occupiers in Bar- 
niicoola for lands and other premises, required to be taken- lor the improvement of the 
River Shannon, R^. iii. App. 42,43; Rep. v. App. 6, 7. 

Baronies. Table of proportionate numbers, showing the relative amount of benefit anti- 
cipated to result to the several counties and baronies upon the improvement of the 
Shannon and its tributaries, from Limerick to Lough Allen, and the proportion in 
which it is proposed to assess the said counties and baronies for one moiety of tbe ex- 

M Observations of the Commissioners upon the assessment of the 

adjoining baronies for a moiety of the cost of the proposed works on the River Shan- 
non, Rep. V. 4, 5. -See also Assessmewf. 

Barrington, Matthew. See Mount Baniel (Clare). 
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Barton, Hugh. See Annaghbeg (Roscnmmon). Ardcarney (Roscommon). doom- 
carrow (Roscommon). Cloonfad (Roscommon). 

Barton, Mary. See Conammore (Clare). 

Barton, Patrick. See Conammore (Clare). 

Bascule Bridge. Plans, sections, and elevations of a bascule or lift bridge, applicable 
to the works on the Upper Stiannon, Hep. iv. 30, and Plates 115-121. 

Battle Bridge (Roscommon). Amount of the award made to Hugh Barton and Michael 
Byrne for their interest in certain eel weirs at Battle Bridge, required to be taken 

for the improvement of the River Shannon, Rep. iii. Ap2>. 44, 45 Plan and sections 

of the present lock at the southern extremity of the Lough Allen Canal, showing the 
proposed improvements, Rep. iv, 24, and Plate 75 Longitudinal and transverse sec- 

tions of tlie River Shannon and present Lough Allen Canal, showing proposed improve- 
ments, ib. Plate 76. See also Lough Carry to Battle Bridge. 

Battle Bridge Lock. Table of the height of water upon Battle Bridge Lock sills fronr 
1 February 1836 to 31 December 1838, Rep. iv. App. 39-73. 

See also Jamestown Lock. 

Battle Bridge to Dnimleague. Plan of that part of the Lough Allen Canal extending 
from Battle Bridge Lock to Drumleague Lock, showing the proposed improvements, 
Rep. iv. 25, and Plate 77. 

Batik Bridge to Lough Allen. Abstract of estimates, showing the cost of the several 
works, the amount of compensation awarded, and the proportionate share of the total 

amount to be paid by the public, by the proprietors, and by the district, Rep. iv. 12 

General section of the course of the River Shannon and the Lough Allen Canal, from 

Battle Bridge to Lough Allen, Rep. iv. Plate 11 Reason why the Commissioners 

have not valued any premises, or included in their estimate any sums for works in this 
part of the River Shannon, Rep. v. 4. 

Bealantr a Bridge. Amount of awards made to Tobias Birchall and Alexander Kane for 
their interest in eel weirs at Bealantra Bridge, required for the improvement of the 
River Shannon, Rep. iii. App. 46, 47- — Plan and sections of the course of the River 
Shannon at Bealantra Bridge, showing the proposed regulating weir and other improve- 
ment.?, Rep. iv. 26, and Plate 82 Transverse sections of the River Shannon at 

Bealantra Bridge, showing the elevation of the present bridge and proposed improve- 
ments, ib. Plate 83 Report of the Commissioners upon the proposed works at Bea- 

lantra Bridge, near Lough Allen, Rep. v. 4. 

Beirne, Widow. See Carry (Roscommon). 

Belfast Port. Map of the country between the Rivers Shannon and Erne, and of the 
adjoining counties, showing the general direction of a proposed junction canal to con- 
nect the navigation of the Sliaiuit)n with that of Lough Erne, and with the Ulster Canal, 
leading to the ports of Belfast and Newry, Rep. v. Plate 1. 

Bell, Rev. Allen. See Banagher (King’s County). 

Bellew, Michael Dillon. See Cloonmustra (Roscommon). Lanesborough (Roscommon). 

Bennett, J. See Lack (Roscommon). 

Bennett, Valentine. See Cloonahenogue (King’s County). Small Island (King’s 

County). 

Berry’s Weirs (Athlone), Amount of the award made to Lieutenant-colonel Lloyd and 
James Duffy for their interest in Berry’s Weirs, required to be taken for the improvement 
of the River Shannon, Rep. iii. App. 36, 37. 

Bigley, Joseph. See Brick Island (Athlone). 

Bindon, Samuel. See tipper and Lower Bleach Weirs (Clare). 

Birchall, Tobias. See Bealantra Bridge. 

Bird Hill (Tipperary). Amount of the award made to Arthur Orrasby and Stephen 
Atkins for land at Bird Hill, required to be taken for the improvement of the River 
Shannon, Rep. iii. App. 16, 17. 

Bird Island. Plan of shoal in the River Shannon at Bird Island, showing the proposed 

improvement of the navigaiion, Rep. iv. 20, and Plate Transverse sections 01 

shoal, showing proposed improvements, ib. Plates 40, 41 Longitudinal section of the 

shoal at Bird Island, iZ». 42. 

. Bishop's 
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Bishofs Islands. Plan and sections of the shoal in the River Shannon at Bishop’s 

Islands, showing the proposed improvements, Rep. ii. Plate 62- Amount of the 

award made to the Bishop of Meath, Thomas B. St. George, and Michael Mulvey, for 
eel weirs at Bishop’s Islands, required to be taken for the improvement of the River 
Shannon, Rep. iii. App, 22, 23. 

Bleach Weirs. See Upper and lower Bleach Weirs (Clare). 

Board of Ordnance. See Ordnance Board. 

Boat House Ford. See Shannon River to Boat House Ford. 

Boats. See Trade Boats. 

Boghole Weir (Longford). Amount of the award made to Sir Robert Gunning, bart., 
Christopher Evers, James Burke, and Bridget Grealy, for their interest in Boghole 
Weir, above the bridge of Tarmonbarry, required to be taken for the improvement of ilie 
River Shannon, Rep. iii. App. 42, 43. 

Bolton, Dr. (Archbishop of Cashel). Declaration of Dr. Bolton, Archbishop of Cashel, 
wiih respect to effecting a navigation of the Shannon, Rep. ii. 12. 

Borings. Registry of. details of borings of the River Shannon, from Curreen to Tarmon- 
barry, Rep. iv. App. 74-77 Registry of details of borings from Tarmonbarry to Lough 

Nanouge, ib. 77-84 Registry of details of borings from Lough I'Janouge to Lough 

Allen, ib. 85-112 Registry of details of borings of the Boyle Water, Rep. iv. App. 

112-135. 

Boswell, Mr. See Carrocormack Weir (Roscommon). Carrowchughy Weir (Ros- 
common). Crank Weirs (Westmeath). 

Bourke, Thomas. See Lack (Roscommon). 

Boyle (Roscommon). Report of the Commissioners on the state of the navigation of the 
River Shannon in the vicinity of the town of Boyle, Rep. iv. 6. 

See also Shannon River to Boat House Ford. 

Boyle Barony (Roscommon), Amount of award made to proprietors and occupiers in the 
barony of Boyle for lands and other premises, required to be taken for the improvement 
of the River Shannon, Rep. iii. App 44-47. ; Rep. v. App. 14-17. 

Boyle River. Plan and sections of the River Boyle, showing the proposed improvements 
and the site of the proposed harbour in the parish and barony of Boyle, and county of 

Roscommon, Rep. iv. 29, and Plate lOi Transverse sections of the course of the 

River Boyle, showing the proposed irapiovements, Jie^. iv. 29, and Plate 102. 

Boyle Water. Amount of awards made to William Molloy for his interest in certain eel weirs 
in the Boyle Water, X’equired to be taken for ibe improvement of the Shannon navigation, 

Rep. iii. App. 46, 47 Report of the Commissioners on the state of the navigation 

of the Boyle Water, Rep. iv. 6 Estimate of the cost of the works proposed at the 

Boyle Water, ti. 10 Abstract of estimate, showing the cost of the several works, 

the amount of compensation awarded, and the proportionate share of the total amount 

to be paid by the public, by the proprietors, and by the district, ib. 12 Plan of the 

Boyle Water, in the barony of Boyle, and county of Roscommon, showing the sites of 
the proposed improvements, and the extent of the flooded lands, Rep. iv. 26, 27, and 

Plate 90 General section of the Boyle Water, from its junction with the River 

Shannon to the Boat HouseFord, near the town of Boyle, Rep. iv. 27, and PlateQi. 

Diagram section of the Boyle Water, showing in a condensed form the levels of the 
present summer water of the river and the winter floods, as affected by the back water of 
the Shannon, together with the highest points of the several shoal.s, the proposed regulat- 
ing weir, reduced level and lock for the improvement of the navigation, Rep.iv. 27, and 

Plate 92 Plan and sections of the shoal in the Boyle Water at Tumria, showing the 

proposed improvements, ib. Plate 93 Registry of details of the borings of the Boyle 

Water, Rep. iv. App. 112-135 Reportof the Commissioners upon the awards made to 

the owners and occupiers of lands, mills, weirs, and other premises on the Boyle Water, 

i^equired to be taken for the improvement of the River Shannon, Rep. v. 3, 4 

Schedule of awards made for lands, mills, and other premises, required to be taken for 
the improvement of that part of the River Shannon extending from Tarmonbarry and 

Lough Allen, and for the Carnadoe and Boyle Waters, Rep. v. App. 18-24 Estimate 

of the probable ultimate value to the public of the several lands, mill sites, &c. in the 
Boyle Water district, to be acquired by the awards, ib. 35. 

Boyle Water to Lough Allen. Detail of the plan of that part of the River Shannon ex- 
tending from the Boyle Water to Lough Allen, Rep. iv. 17 Plan of that part of the 

River Shannon extending from Boyle Water, north of Carrick-oU'Shaunon, to the 
northern extremity of Lough Allen, and the termination of the navigable portion of the 
river, showing the sites of the proposed improvements, and the extent of the flooded 
lands, Rep. iv. Plate 5.^— See also Lough Tap. 
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Boyh Water to Lough Key. Report of tlie Commissioners on the awards made to owners 
and occupiers of property required 10 be taken for the improvement of the River 
Shannon in this district, Kep. iii. 7. 

RracAew, Messrs. See Middle 3 Iilh (We&tmenth). Mullins Mill (AihhuQ), Steel’s 
Mill (Athlone). 

Brady, William. See Brrina (Clare). 

Brawney Barony (Westmeath). Amount of the award made to proprietors and occupiers 
of eel weirs, land, and other premises in the barony of Brawney, required to be taken 
for the improvement of the River Shannon, Rep. iii. “App. 30-40. 

Breaan (Clare). Amount of the award made to the Bishop of Killaloe and other pro- 
prietors for the eel weirs at Breaan, required to be taken for the improvement of the 
River Shannon, Rep. iii. App. 18, 19, 20, 21. 

B 7 ick Island (Athlone). Amount of the award made to Adam Averall, Joseph Bigley, 
William, John, and Edward Gill, for their interest in eel weirs at Brick Island, required to 
be taken for the improvement of the River Shannon, Rep. iii. App. 36, 37. 

Bridges. Report of the Commissioners on the proposed new bridges to be constructed 

over the Shannon, Rep. ii. 19 Plans, sections, and elevations of a bascule or life 

bridge, applicable to the works on the Upper Shannon, Rep. iv. 30, and Plate 1 15-121. 

See also Ttiev) Bridges. Sxovoel Bridges. 

Bridgman, Henry. See Upper and Lower Cloon Weirs (Limerick). 

Brimnogue Island (G(i\wyy). Amount of the award made to the Marquis of Clanricarcie 
and die friars of Meeiick Monastery for land at Brimnogue Island, required to be taken 
for the improvement of the River Shannon, Rep. iii. App. 26, 27. 

jBrwce, Mr. See Low ^ Bruce, Messrs. 

Brusna River. Report of Samuel Nicholson on the callow lands of the River Bmsna, 
together with a prospective view of their capability and value after they have been freed 
from floods by the improvements proposed to be made for the regulation of the waters 
of the Shannon, J2e^. iii. App. 58. 

5ce also Callow Lands. Plans. 



Buck, Henry. Employment of Mr. Henry Buck, civil engineer, in making a survey of 
the^River Fergus, with a view of opening the navigation for sea-going vessels. Rep. iv. 



Bunratty Barony iCluTe). Amount of the award made to liie proprietors and occupiers 
of certain eel weirs, lands, and other premises in tlie barony of Buniatty, required to be 
taken for the improvement of the River Shannon, Rep. iii. App. 12-15. ^ 

Burchill, Tohias. See Mahaxonugh (Leitrim). 



Burgh, Sir Richard de. See Island, or Castle Weirs (Limerick). 
Cloon Weirs (Limerick). World’s End (Utaeiick). 



Upper and Lower 



Burke, Christopher. See Island Weir (Longford). 

Burke, James. See Boghole Weir (Longford). 

Bxirrough, R, and W. See Querrin (Clare). 

Burton, Henry S. See Carrigaholt (Clare). 

Bushe, Peter. See Luneshorough (Roscommon). 

Byrne, Messrs. See‘A<iifory (Leitrim). Battle Bridge (Roscommon). 



C. 

(Clare). Report of the Commissioners on the state of the navigation'’ of ^'ihe 

River Shannon at Cahercon, in the county of Clave, Rep. ii. 9 Plan of the proposed 

pier and causeway at Cahercon, near Kildysart, on the River Shannon, Rep. ii. Plate 18 

Sections of the proposed pier and causeway at Cahercon, near Kildysart, ib. Plate 19 

Limils of the district which it is proposed should be taxed to defray a portion of 

the expense of the pier at Cahercon, Rep. iii. 9 Amount of the award made to John 

Bindon for property at Cahercon, required to be taken for the improvement of 
the River Shannon, Rep. iii. App. 12, 13. 

Callow Lands. Observations of the Commissioners on the present condition and value of 

the callow lands on the banks of the Shannon, Rep. iii. 8 Report of Samuel Nicholson 

upon 
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Callow Lands — continued. 

upon the nature and value of those lands which lie along that portion of the River 
Shannon extending from Lough Derg to Lough Ree, at present subject to inundation 

from its floods, iii. ipp. 55-62 ^Transverse sections of the callow lands near 

Carrick-on-Shannon, showing their height and formation, together with the levels of the 

several floods, JRepAv. 21, and Plate 53 Report of the Commissioners on the present 

state and condition of tiie flooded or callow lands on the Shannon, from Limerick to 

Lough Allen, Kep. v. 5, 6 Report of Samuel Nicholson upon the valuation of the 

callow lands between Lough Derg and Athlone, including those ou the Lower Brusna 

Lusmagh, and Suck rivers, Rep. v. App. 31 Abstract of the valuation of the callows 

or flooded lands of the several tovvnlands lying along the River Shannon, between Louo-h 
Derg and Athlone, and also of the callows of that portion of the River Suck between 
Poolboy Mill and the Shannon, together with their probable value were the waters con- 
fined to the level recommended by the Shannon Comntissioners, ib. 32-14 1 . 

See also Flooded Lands. Plans. Value of Property. 

Callowmore (Galway). Amount of the award made to the Marquis of Clanricarde, Charles 
Killeen, and Thomas Killeen, for land at Callowmore, required to be taken for the im- 
provement of the River Shannon, Rep. iii. App. 24, 25. 

Canal Commvvication. Map of the country between the Rivers Shannon and Erne, and of 
the adjoining counties, showing the general direction of a proposed junction canal to 
connect the navigation of the Shannon with that of Lough Erne and with the Ulster 

Canal, leading to the ports of Belfast and Newiy, Rep. v. Plate 1 Trial sections across 

the summit of the country in the county of Leitrim, between the Rivers Shannon and 
Erne, sliowing the most favourable passes thereon, witli the relative heights f;t which 
they afford the capabilities of forming the summit level for a proposed junction canal 
between the navigation of these rivers, ib. Plate 2. See also Junction Canal. 

Carnadoe Bridge. Plan of shoal in the River Shannon at Cavnatloe Bridge, showino- the 

proposed improvements, Rep. iv. 26, and Plate 87 Elevation and section of tht^pro- 

posed bridge and swivel bridge at Carnadoe, ib. 

Carnadoe Waters. Report of the Commissioners on the stale of the navigation of the 
Carnadoe Waters, Rep. iv. 6 Estimate of the cost of the works proposed to be exe- 
cuted at Carnadoe Waters, ib. 10 Abstract of estimates, showing the cost of the 

several works, ihe amount of compensation awarded, and the proportionate share of the 

total amount to be paid by the public, by the proprietors, and hy the district, ib. 12 

General map of Carnadoe Waters, showing sites of proposed improvements and flooded 

lands in the county of Roscommon, Rep. iv. 26, and Plate 85 General sections of the 

Carnadoe Waters, showing proposed improvements, ib. Plate 86 Plan of the Carnadoe 

Waters at Camgeen, showing the proposed improvements, ib. PlateSS Longitudinal 

section of river and land ai Carrigeen, showing proposed navigable canal, ib. Plate 89 

Report of the Commissioners upon the awards made to tlie owners and occupiers 

of lands, mills, weirs, and other premises on the Caniodoe Waters, required to be 

taken for the improvement of the River Shannon, Rep. v. 3, 4 Schedule of awards 

made for lands, mills, and other premises required to be taken for the improvement of 
that part of the River Shannon from Tarmonbarry and Lough Allen, and for the Car- 
nadoe and Boyle Waters, Rep. v. App. 1-24. 

Carrick-on-Shannon. Estimate of the probable ultimate value that the public will derive 
from the several lands, houses, mill sites, &c., required in Carrick-on-Shannon district^ 
by purchases made for the improvement of the River Shannon at an expense, as awarded 

by the Commissioners, of 64,351/. ig$. jd., Rep. iii. App. 51- Plan of that part of the 

River Shannon extending from Lough Tap, south of Drumsna, to Boyle Water, north 
of Oarrick-on-Shannon, showing the sites of the proposed improvements and the extent 
of the flooded lands, Rep. iv. Plate 4 Plan of that part of the River Shannon ex- 

tending from Boyle Water, north of Carrick-on-Shannou, to the northern extremity of 
Lough Allen and tlie termination of the navigable portion of the river, showing the 

sites of the proposed improvements and the extent of the flooded lands, ib. Plate 5 

Detail of transverse sections of the callow lands near Carrick-on-Shannon, showing their 
height and formation, together with the levels of the several floods, Rep. iv. 21, and 
Plate 53— —Plan showing the present state of the navigation of the River Shannon at 
Carrick-on-Shannon, and the proposed improvements. Rep. iv. 23, and Plate 69— 
Longitudinal and transverse sections of the shoal at Carrick-on-Shannon, together with 
the elevations of the present bridge and the proposed swivel bridge, Rep. iv. 23, 24, and 

Plate 70 Schedule of awards made for lands, mills, and other premises required to be 

taken for the improvement of that part of the River Shannon extending from Lough 

Nanouge to Loujib Alien, and including the Bijyle Water, R^ v. App. 10 Estimate 

of the probable ultimate value lo the public of the several lands, mill sites, &c., in the 
Carrick-on-Shannon district, to be acquired by tlie awards, ib. 25. 

See also Callow Lands. 

710 — V. D Carrick- 
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Carrick-on-Shannon Town Parks (Leitrim). Amount of the award made to C. M. St. 
George, Captain Cox, Mrs. Clifford, and others, for their interest in land in Carrick-on- 
Sltannon Town Parks, required to be taken for the improvement of the River Sliannon, 
Rep. V. App. 14, 15. 

Carricknah'ack (Leitrim)* Amount of the award made to Lord Duncanron, George Cowan, 
and Owen Doyle, for their interest in lands at Carricknabrack, required to be taken for the 
improvement of the River Shannon, Rep. v. App. 18, 19. 

Carrigakolt (Clare). Report of the Commissioners on the state of tlte navigation of the 

River Shannon at Carrigaholt, county of Clare, Jiep. ii. 8 Plan of Carrigaholt on the 

River Shannon, in the county of Clare, showing the proposed improvement, Rep. ii. 

Plate -2 Plan and sections of the proposed pier at Carrigaholt, ih. Plates Amount 

of the award made to Henry S. Burton for property at Carrigaholt, required to be taken 
for the improvement of the River Shannon, Rep. iii. App. 12, 13. 

Carrigaholt to Lough Derg. Schedule of awards made for eel weirs, lands, and other pre- 
mises, in the district extending from Carrigaholt to Lough Derg, required to be taken 
for the improvement of the Shannon, Rep. iii. App. 12-21. 

Carrigeen (Roscommon). Plan of Carnadoe Waters at Carrigeen, in the county of Ros- 
common, showing the proposed improvement, Rep.iv. 26, and Plate 88 Longitudinal 

section of river and land at Carrigeen, showing proposed navigable canal, ib. Plate 89. 

Carrocormack TPeir (Roscommon). Amount of the award made to the Incorporated Society, 
Lord Casilemaine, Mr. Boswell, William Lyons, and Bryan Hislam, for their interest in 
Carrocormack Weir, required to be taken for the improvement of the River Shannon, 
Rep. iii. App. 34, 35. 

Canogar Weirs (Roscommon). Amount of the award made to the Incorporated Society, 
Doctors R. Handcock, John Cushley, and James Howe, for their interest in Canogar 
Weirs, below the bridge of Athloue, Rep. iii. App. 34, 35. 

Carroll, Michael. See Island or Castle Weirs (Limerick). 

Carronaclogh Weir (Athlone). Amount of the award made to the owners and occupiers for 
their interest in Carronaclogh Weir, required to be taken for the improvement of the 
River Shannon, Rep. iii, App. 34, 35. 

Carrowarling (Athlone). Amount of the award made to proprietors and occupiers for 
their interest in Carrowarling Weir, required to be taken for the improvement of the 
River Shannon, Rep. iii. App. 34, 35. 

Carrowdovghg Weir (Roscommon). Amount of the award made to the Incorporated Society, 
George Robinson, Mr. Boswell, and William Lyons, for their interest in Carrowcloughy 
Weir, required to be taken for the improvement of the River Shannon, Rep. iii. App> 
34 , 35 * 

Cajrowhenry Auhrey Weir (Westmeath). Amount of the award made to the Incorporated 
Society, George Robinson, Rose Duffy, and Edward Henry, for their interest in Cai- 
rowhenry Aubrey Weir, required 10 be taken for the improvement of the River Shannon, 
Rep. iii. App. 3^, 35. 

Larrownagan Weir (Athlone). Amount of the award made to the owners and occupiers of 
CaiTownagaii Weir for their interest therein, Rep. iii. App. 34, 35. 

Lartron-King (Roscommon), Amount of the award made to Sir G. King, Gilbert Hogg, 
and Thomas Hanly, for their interest in, lands at Cartrou-King, required to be taken for 
the improvement of the River Shannon, R^. v. App. 12, 13. 

Casey, James. See Ardcarney (Roscommon). 

Cashel, Anthony. See Ballinagh (Tipperary). 

Cashel, Archbishop of. See Bolton, Dr. 

Castle Connell (Limerick). Plan and sections of part of the River Shannon at World’s 

End, near Castle Connell, showing the proposed improvements, Rep. ii. Plate 3O' 

Report of the Commissioners on the state of the flooded lands between Castle Connell 

and Plassey, and the means of reclaiming them, Rep. iii. 8 ^Amount of the award 

made to William Frewen for eel weirs at Castle Connell, required to be taken for the im- 
provement of the River Shannon, Rep. iii. App. 14, 15. 

Castle Forhes (Longford). Amount of the award made to the Earl of Granard for land in 
Castle Forbes demesne, required to be taken for the improvement of the River Shannon, 
Rep. V. App. 6, 7. 

Castle Street (Athlone). Amount of the award made to George Robinson, Edward Larkin, 
Margaret Coates, Anne Gibbons, and James Flynn, and others, for premises in Castle- 
street, Athlone, required to be taken for the improvement of the River Shannon, Rep. iii* 

‘■App^ 80, 31. 38, 39. 

Castle 
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Castle Troy (Limerick). Report of the Commissioners on the remotal of the “el weirs anti 
shoal at Castle Tmy,Rm. iii. 8— -Amount of the award made to Wilii'am Haitney, 
tdward Creagh, H. Mahon, and John Lane, for an eel weir at Castle Trov reaaired 
to be taken for the improvement of the River Shannon, Uep. iii. App. 14 ij 



Castle Weirs (Tarmonbarry). Amount of the award made to Sir Eohert Gunninn Chris- 
topher Evers, and Denis Hanley, for their interest in the Castle Weirs required to be 
taken tor the improvement of the River Shannon, Rep. iii. App. 42 43 



Castlemaine, Lord. Amount of the award made to Lord Castlemaine for propertv in 
Athlone, required to be taken for the improvement of the River Shannon, W iii 
Jpp. 30-35. . ’ ' 



Chancellor of the Exchequer. See Eoynes (Limerick). 

C/Mr(cs(oiTO (Roscommon). Amount of award made to Sir Gilbert King, hart., and John 
Simpson, for their interest in certain eel weirs, at Charlestown, required to be taken for 
the improyement of the River Shannon, Rep. iii. App. 44, 46_Plan and section of 
the shoal m the River Shannon, at Charlestown, showing the proposed improvements. 

Rep. IV. 21, and Plate 56 Transverse sections of the shoal at Charlestown, showing 

the proposed improvements, ib. Plate 57. ® 

Charlestown Demesne. Amount of the award made to Sir Gilbert King, bart., for his 
inte^st in land on Charlestown Demesne, required to be taken for the improvement of 
the River Shannon, Rep. v. App. 14, 15. 



City of Dublin Steam Packet Company. Return of tonnage and tolls of the City of 
Dublin Steam Packet Company’s boats, plying on the Grand Canal and River Shannon 

Rep. 1. App. j I Rep. ii. Jpp. 53- Number of passengers conveyed in the vessels of 

the City of Dublin Steam Packet Company on the Shannon, ib. Letter from 

P. Howell, se^etary to the City of Dublin Steam Packet Company, to the secretary of 
j enclosing a copy of the agreement between the company 

and the Grand Canal Company, in reference to exemption from tolls on the River 
Shannon, Rep. v. App. 48, 49. 

See also Clare-on-Pcrgus (Clare). Esher (Galway). 

Claims for Compensation. System pursued by the Commissioners in hearing and deter- 
mining claims for compensation for property 10 be taken or affected by the proposed 
works, Rep. iii, 3— — General observations of the Commissioners on the mode adopted 
of dealing with claims of compensation for properties interfered with, Rep. v. 6. 

See also Awards. Juries. Value of Properly. 

Clanricarde, Marquis of. Amount of the awards made to the Marquis of Clanricarde, for 
eel weirs and lands in the county of Galway, required to be taken for the improvement 
of the River Shannon, Rep. iii. App. 23. 25. 27. 29. 

Clanwilliam Barony (Limerick). Amount of the award made to the owners and occupiers 
of eel weirs, lands, and other premises in the barony of Clanwilliam, required to be 
taken for ibe improvement of the River Shannon, Rep, iii. App. 14-17. 

Clare Abbey (Clare). Amount of the award made to the owners and occupiers of eel weirs, 
lands, and other premises in the parish of Clare Abbey, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 12, 13. 

Clare Bridge. Plan and sections of the proposed swivel bridge over the River Fergns, 
at Clare, Rep. iv. 29, and Plate 106’ Plan and elevation of the bridge over he 
River Fergus, at Clare, and the proposed swivel bridge, ib. 107. 

Cdlare Canal. Plan of proposed canal aud swivel bridge, and weir, on the River Fergus, 
at Clare, Rep. iv. 29, and Plate 105— Longitudinal sections in the River Fergus, and 
in the line of the proposed canal at Clare, Rep. iv. 30, and Plate 108. 

Clare, Earl of. See Kilteery (Limerick). 

Clare to Ennis. Plan of the River Fergus between Clare and Ennis, showing the sites 
^ proposed works, namely, the canal and weir at Clare, the towing-path, and the 

wharf at Ennis, Rep. iv. 29, and Plate 104 Transverse sections of the River Fergus 

between Clare and Ennis, Rep. iv. 30, and Plates 109, 110. 

Clare-on-Pergus Report of the Commissioners on the proposed construction of 

a wharf in the viUage of Clare, Rep. ii. 1 1 Plan of part of the River Fergus at Clare, 

paash of Clare Abbey, barony of Islands, county of Clare, showing the proposed wooden 

jetty, Rep. it. Plate 25 Sections of the River Fergus at Clare, and plan, elevation, 

and secuon of the proposed wooden jetty, ib. Plate 26 Plan of part of the River 

Rergus, showing the sues of the borings at Clare, ib. Plate 74 Amount of the award 

made to the representatives of Sir Nathaniel Peacock, bart.. Sir Lucius O’Brien, barl. 

» 2 Miss 
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Clare^on-Fergus — continued. 

jVliss Lillis, and the City of Dublin Steam Packet Company, for property at Clare-on- 
Fevgus, requii’ed to be taken for the improvement of the River Shannon, JRep. iii. App. 

12 , 13 Report of the Commissioners in favour of the construction of a landing wharf 

at Clare, Rep. iv. 7. 

Ckgna (Roscommon). Amount of the award made to Hugh Barton, William Molloy, and 
E. Patterson, for their interest in lands at Clegna, required to be taken for the improve- 
ment of the River Shannon, Rep. v. App. 20, 21. 

Clifford, Mrs. See Carrick-on-Shannon Town Parks (Leitrim). 

Clobieen (Clare). Amount of the award made to the Bishop of Killaloe and John Malone, 
for an eel weir at Clobbeen, above the bridge at Killaloe, Rep. iii. App. 20, 21. 

Clonfert (Galway). Amount of the award made to George Macklin, John Luke Horton, 
John Horton, Marlin Killeen, Robert Finney, Thomas ^’leetwood, and James Mitchell, 
for land in Clonfert parish, required for the improvement of the River Shannon, Rep. iii. 
App. 26, 27. 

Clonguish Parish (Longford). Amount of the award made to owners and occupiers of 
houses and premises in Clonguish parish, Longford, required to be taken for the improve- 
ment of the River Shannon, Rep. v. App. 6, 7, 

(King’s County). Amount of the award made to Colonel L’Estrange and 
Hugh Dolan, for eel weirs in the parisli of Clonmacnoise, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 22, 23. 

Chon Weirs. See Upper and Lower Cloon Weirs (Limerick). 

C/oonacarrow' (Roscommon). Plan and sections of the proposed improvement ofthe sailing 

course of the River Boyle at Cloonacarrow, i 2 e^. iv. 27, and Plate 95 Amount of 

the award made to Hugh Barion, William Molloy, and James Reynolds for their interest 
in lands at Cloonacarrow, required to be taken for the improvement of the River Shan- 
non, Rep. V. App. 18. 

C?oon^/Z (Roscommon). Amount of the award made to John Tredennick and Messrs. 
Hanley and Mitchell, for their interest in lands at Clonafill, required to be taken for the 
improvement of the River Shannon, Rep. v. App. 6, 7. 

Chonahenogue (King’s County). Amount of the award made to Valentine Bennett and 
John Allnran for eel-weirs at Cloonahenogue, required to be taken for the improvement 
of the River Shannon, Rep. iii. App. 22, 23— Amount of the award made to Valen- 
tine Bennett, Patrick White, Bryan Rorke, and others, for lands at Cloonahenogue, 

required to be taken for the improvement ofthe River Shannon, ih. 24, 25 Amount 

of the award made to Valentine Bennett, the Grand Canal Company, and the Board of 
Ordnance, for lands at Cloonahenogue, required to be taken for the improvement of 
the River Shannon, ih. 28, 29. 

Cloonart River (Longford). Amount of the award made to the Earl of Granard, Captain 
Achmuty, and Richard M'Gany, for their interest in certain eel weirs on Cloonart River, 
Longford, required for the improvement of the River Shannon, Rep. iii. App. 42, 43. 

Cloonlearlav). Plan and sections of the shoal in the River Shannon at Cloonbearlaw, and 
showing the proposed improvements, Rep. iv. 19, and Plate 23. 

Chonhnrn (Roscommon). Amount of the award made to the Bishop of Meath, Thomas 
B. St. George, M. Knight, and James Curly, for eel weirs at Cloonburn, required to be 
taken for the improvement of .the River Shannon, Rep. iii. App. 22, 23. 

Clooncurhee (Clare). Amount of the award made to Thomas Arthur for property at Cloon- 
cuvhee, required to be taken for the improvement of the River Shannon, Rep. iii* 

App. 14, 15* 

Cloondrak (Longford;. Longitudinal sections of the present lines of navigation at Cloon- 
drah and Rooskey, Rep. iv. 17, and Plate 8— —Plan of proposed improvements In the 
River Shannon at Cloondrab, in tlie county of Longford, Rep. iv. 19, and Plate 29— — 
Plan of the River Shannon at Cloondrah, showing the proposed line of navigation, 

Rep. iv. 20, and Plate 30 Longitudinal section of tlie proposed new line of navigation 

at Cloondrah, 26. 31 Transverse sections ofthe proposed new line of navigation 

at Cloondrah, ih. Plate 32 Seciions of the River Shannon from Curreen Ford on 

Lough Ree to Tarmonbarry and Cloondrah, showing the proposed improvements. Rep. iv. 

Plate 6 Amount of the award made to Sir Robert Gunning, James Rock, Thomas 

Murtongh, and others, for their interest in lands at Cloondrah, required to be taken for 
the improvement of the River Shannon, Rep. v. App. 2-7. 

Cloondrah 
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i^loondrak Lock. Table of the height of water upon Cloondrah Lock sills from 1 Febru- 
ary 183610 31 December 1838, i 2 ep. iv. App. 39-73. 

Cloondrah to Rooshey. Tables showing the number of days in each month of the years 
from 1836 to 1838 on which the waters of the River Shannon between Cloondrah and 
Rooskey Locks were at and above the several heights mentioned in the table, Rep. iv. 
App. 32. 

Clooneen Cox (Roscommon). Amount of the award made to Owen Navan, Moran 
M'Namara, and John Shanly, for their interest in eel weirs at Clooneen Cox, required 

to be taken for the improvement of the River Shannon, Rep. iii. App. 42, 43 -Plan 

of shoals in the River Shannon at Clooneen Cox and Cloonfad, showing the proposed 

improvements, Rep. iv. 20, and Plate 35 Transverse sections of shoal at Clooneen 

Cox, showing proposed improvements, ih. Plate 36 Longitudinal and transverse 

sections of the shoals at Clooneen Cox and Cloonfad, ib. Plate 38 Amount of the 

award made to Samnel Galbraith, Pat Green, and Michael Diffley, for their interest in 
lands at Clooneen Cox, required to betaken for the improvement of the River Shannon, 
Rep. V. App. 6, 7. * 

Cloonfad (Longford). Amount of the award made to the Earl of Granard for his interest 
in certain cel weirs at Cloonfad, required to be taken for the improvement of the Rivet- 

Shannon, Rep. iii. Avp. 42,43 Plan of shoals in the River Shannon, at Clooneen 

Cox and Cloonfad, showing the proposed improvements, Rep. iv. 20, and Plate 35 

Transverse sections of shoal at Cloonfad, Rep. iv. Plate 37 -Longitudinal and trans- 
verse sections of the shoals at Clooneen Cox and Cloonfad, ib. Plate 38 Amount 

of the award made to John Tredennock, James Egan, Hugh Barton, and others, for their 
interest in lands at Cloonfad, required to be taten for the improvement of the River 
Shannon, Rep. v. App. 6, 7. 16, 17. 

Cloonfadda and Nest Island (Clare). Amount of the award made to the Earl of Egremont 
and Finch White for land at Cloonfadda and Nest Island, required to be taken'Vor the 
improvement ol the River Shannon, Rep. iii. App. 16, 17. 

Cfoo?i/awr (Roscommon). Amount of the award made to Samuel Galbraith, J. Farrell, 
and others, for their interest in lands at Cloonfaur, required to be taken for the improve- 
ment of the River Shannon, Rep. v. App. 6, 7. 

Clooniffeen (King’s County). Amount of the award made to Colonel L’Estrange and 
Thomas Gunning for land at Clooniffeen, required to be taken for the improvement of 
the River Shannon, Rep. iii. App. 26, 27. 

Cloonlamon (Longford). Amount of the award made to Sir Robert Gunnincr and W. J. 
Darcy for their interest in lands at Cloonlamon, required to be taken for the improve- 
ment of the River Shannon, Rep. v. App. 6, 7. 

Cloonmu&tra (Roscommon). Amount of the award made to Michael Dillon Bellew, 
Barney Gavecan, John Murtagh, and others, for their interest in certain eel weirs at 
Cloonmustra, required to be taken for the improvement of the River Shannon, Rep, iii. 
App. 40, 41. 

Cloonteen (Roscommon). Amount of the award made to the Marquis of Westmeath for 
his Lordship’s interest in lands at Cloonteen, required to be taken for the improvement 
of the River Shannon, Rep. v. App. 12, 13. 

Cloontwiscard (Roscommon). Amount of the award made to proprietors and occupiers of 
eel weirs and other properly in the parish of Cloontwiscard, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 40, 41. 

Coarse Island (Galway). Amount of the award made to the Marquis of Clamicarde and 
Ihoinns Staunton for land at Coarse Island, required for the improvement of the River 
Shannon, Rep. iii. App. 24, 2,5. 

Coarse Yellow Island (Galway). Amount of the award made to the Marquis of Cianricarde 
and the friars of Meelick Monastery for land at Coarse Yellov; Island, required to be 
taken for the improvement of the River Shannon, Rep, iii. App. 26, 27. 

Coates, Margaret. See CasfZe Street (Athlone). 

Collogh Weir (Ballintubber). Amount of the award made to the proprietors and occupiers 
for their interest in Collogh Weir, required to be taken for the improvement of the 
River Shannon, Rep. iii. App. 42, 43. 

Commissioners. Proceedings of the Commissioners upon receiving their letter of instruc- 
tions, Rep. i. 1 ; R^. ii. App. 50 Proceedings of the Commissioners since their last 

report, dated 28 May 1838, Rep. iv. 3 — —Copy of letter from the Commissioners for 
the improvement of the River Shannon to A. Y. Spearman, esq., dated Office of Public 
Works, Dublin, 9 December 1837, R^. ii. 3. 

See also Recommendations of the Commissioners. 

710 — V. D0 Compensation. 
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Compensation. System pursued by the Commissioners in fixing the amount of compen* 
sation to be rendered for property to be taken or affected by the proposed worlcs 

Rep. iii. 3 Abstract of awai*ds, showing the amount of compensation awarded for 

each description of property in the different divisions of the River Shannon, Rep. hi. 

App. 48 Statement of the directors of the Grand Canal Company, with reference to 

the award of the Commissioners for compensation for that part of the River Shannon 
comprised between Lough Ree and Lough Derg, with a return of the tolls on the 

Grand Canal for the sixteen years prior to 1838, ib. 65-71 Amount awarded by 

the Commissioners as compensation on account of purchases required to be made for 

lands, &c., for the improvement of the Shannon navigation, Hep. iv. 9 Abstract of 

estimates, showing the cost of the several works proposed for tlie improvement of the 
River Shannon, and the amount of compensation awarded for the pieinises required at 
the site of each work, ib. 11, 32— General absti'act, showing the total amount of 
the estimates for the proposed works, and also the amount awarded as compensation 

for the premises required to be purchased, ib. 13 General observations of the 

Commissioners on the mode adopted of awarding compensation for properties interfered 

with, Rep.v .6 Abstract of awards, showing the amount of compensation awarded 

for each description of properly in the different divisions of the River Shannon, Rep. v. 

App. 25 General abstract, showing the total amount awarded by the Commissioners 

for the several descriptions of property required to be purchased for the improvement of 
the River Shannon, ib. 26. 

See also Awards. Claims for Compensation. Juries. Rents. Value of Property. 

Conamheg (Clare). Amount of ilie award made to the Bishop of Killalloe, Patrick and 
James M'Donagb, and John and William Niliill, for eel weirs at Conamheg, Rep. iii. 
App. 18, 19. 

Conammore (Clare). Amount of the award made to the Bishop of Killaloe, Patrick Barton, 
and Mary Barton, for the eel weir at Conammore, Rep. iii. App. 18, 19. 

Comielloe Lower Baro 7 iy (Limerick). Amount of the award made to the proprietors and 
occupiers of eel weirs, lands, and other premises in the barotiv of Lower Connelloe, 
required to be taken for the improvement of the River Shannon, Rep. iii. App. 12, 13. 

Connor, Terence. See Ballyhngford (Kerry). 

Considine, Thomas. See Upper and Lower Cloon Weirs (Limerick). 

Contributions. Proportion of the contributions of the public, the district, and proprietors, 
for carrying out the proposed works on the Lower Shannon, Rep. ii. 11. 

Cootehall (Roscommon). Amount of award made to William Molloy for his interest In 
eel weirs at Cootehall, required to be taken for the improvement of the Shannon naviga- 
tion, Rep. iii. App. ^ 6 , 47 Plan and sections of the shoal in the Boyle Water at Coote- 

hall, showing the proposed improvements, together with the elevations of the present and 
proposed bridges, R^. iv. 28, and Plate 96. 

Corhain, or Abbey Weirs (Westmeath). Amount of the award made to the Incorporated 
Society, Lord Castleniaine, James and Clara Howe, for their interest in Corbain, or Abbey 
Weirs, Rep. iii. App. 34, 35. 

CorbaUy MilL Reason of the Commissioners not including the dam at Corbally Mill in 
their valuation, Rep. iii. 8. 

Cordue, William. See Found Weirs (Killaloe). 

Corlara (Roscommon). Amount of the award made to the Marquis of Westmeath, Sir G. 
King, and others, for their interest in lands at Colara, required to be taken for the im- 
provement of the River Shannon, Rep. v. App. 10, n. 

Cornaclacha Weir (Athlone). Amount of the award made to the proprietors and occupiers 
for their interest in Comaclacka Weir, required to be taken for the improvement of the 
River Shannon, Rep. iii. App. 34, 35. 

Cornacorroo. Plan and sections of the shoa! in the River Shannon at Curnacorroo, show- 
ing the proposed improvements of the navigation, Rep. iv. 23, and Plate 66. 

Cornacoveragh (Athlone). Amount of the award made to owners and occupiers for their 
interest in the eel weir at Cornacoveragh, required to be taken for the improvement of the 
River Shannon, Rep. iii. App, 34. 35. 

Cornafrehore, alias Frekoh Weir (Roscommon). Amount of the award made to the Incor- 
porated Society, James Sproule, and Rose Duffy, for their interest in Cornafrehore, alias 
Frehole Weir, required to be taken for the improvement of the River Shannon, Rep. iii 
■^PP‘ 34 , 35 . 

Corraleen Weir (Westmeath). Amount of the award made to the owners and occupiers for 
their interest in Corraleen Weir, required to be taken for the improvement of the River 
Shannon, Rep. iii, App. 34, 35. 

Corranave 
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Corranave (Athlone). Amount of the award made to the owners and occupiers of the eel 
weir at Corranave, required to be taken for the improvement of the River Shannon, Rep iii 
34 . 35 - 

Corrasoothavgh (Athlone). Amount of the award made to the owners and occupiers of the 
eei weirs at Corrasooihaugh, required to be taken for the improvement of Lite River 
Shannon, Rep. iii. App. 34, 35. 

Corraveg (King’s County). Amount of the award made to James Daly, Charles Killeen, 
Timothy Killeen, and Michael Killeen, for an eei weir at Corraveg, required to be taken 
for the improvement of the River Shannon, Rep. iii. App. 22, 23, 

Corra-wallen Weir (Athlone). Amount of the award made to the Incorporated Society and 
John Cushley for their interest in Corrawallen Weir, required to be taken for tlte im- 
provement of the River Shannon, Rep. iii. Ajjp. 34, 35. 

i^orrihlp Weir (Roscommon). Amount of the award made to proprietors and occupiers 
for their interest in Corribly Weir, required to be taken for the improvement of the River 
Shannon, Rep. iii. App. 42, 43. 

Corrigan, Widow-. See Grenanebeg Weir (Roscommon). 

Corrg (Roscommon). Amount of the award made to the Marquis of Westmeath Widow 
Donnelly, and Widow Beirne, for their interest in lands at Corry, required to be taken for 
tile improvement of the River Shannon, R^. v. App. 12, 13. 

Cor/y Lough. See Lough Corry. 

Comj Toggart Weir (Tarmonbarry). Amount of the award made to Sir Ross Mahon, bart., 
Peter Farrell, and Pat Murtagb, for their interest in Corry Toggart Weir, required (0 be 
taken for the improvement of the River Shannon, Rep. iii. App. 42, 43. 

Conyprehaun Weir (Balliniubber). Amount of the award made to proprietors and occupiers 
lor their interest in Corryprehaun Weir, required to be taken for the improvement of the 
River Shannon, Rep. iii. App. 42, 43. 

Coshlane (Galway). Amount of the award made to the Marquis of Clanricarde, Charles 
Killeen, and Thomas Killeen, for land at Coshlane, required to be taken for the improve- 
ment of the River Shannon, Rep. iii. App. 24, 25. 

Cost of Works. Estimate of carrying out the proposed works on the River Shannon, Rep. 

ii. 17 Abstract of the estimates for the works proposed between the mouth of the 

River Shannon and Tarmonbarry, ib. 23 Table setting forth a proposed arrange- 

ment for defraying the expense of constructing several important piers and landing-wharfs 
in the district of the Lower Shannon, Rep. iii. 9"“~”Gbservaiions of the Commissioners 
on the cost of the proposed works from ihe mouth of the Shannon to Lough Allen, and 
manner in which to be defrayed, Rep. iv. 8 Estimate of the cost of the works pro- 

posed between Lough Ree and Lough Alien, and including the Scariff River, Carnadoe 
and Boyle Waters, ib. 10. See also Assessment. Estimates. 

Couixsellor Weir (Roscommon). Amount of the award made to John D. Nesbitt and John 
A. I'ledemnck for their interest in Counsellor Weir, required to be taken for the im- 
provement of the River Shannon, Rep. iii. App. 42, 43. 

Counsellor’s Eord. Plan of shoal and weirs in tiie River Shannon at Counsellor’s Ford, in 
the King’s County, Rep. ii. Plate 50 Tranverse sections of shoal in the River Shan- 
non at Counsellor’s Ford, showing the required deepening, ii. Plate 51 Longitudinal 

sections of the shoal in the River Shannon at Counsellor’s Ford, ib. Plate 52- ^Amount 

of the award made to Hubert B. Moore for eel weirs at (Jounsellor’s Ford, required to 
be taken for the improvement of the River Shannon, Rep. iii. App. 22, 23. 

Counti^. Table of proportionate numbers, showing the relative amount of benefit antici- 
pated to result to the several counties and baronies upon the improvement of the Shannon 
and its tributaries from Limerick to Lough Allen, and the proportion io which it is pro- 
posed to assess the said counties and baronies for one moiety of the expense, Rep. iv. 14 • 
Observations of the Commissioners on the assessment of adjoining countless for a 
moiety of the cost of the proposed works on the River Shannon, Rep. v. 4, 5. 

See also Assessment. 

Courts. (Dbligation on fhe part of the Commissioners to hold conrts- by public notice t(x 

leai and determine compensation claims, Rep. iii. 3 Names of places at which courts 

were held by the febannon Commissioners, ‘ii, 4.— also Awards. *' 

Cou-un, George. See Carrichmlrack (Leitrim). ' 

Cox, Captain. See CamcAioa-SmTion Tora Paris • ’ • *' 

D 4 Crank 
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Crank Weirs (Westmeath). Amount of the award made to William and John Boswell 
and James Howe for iheir interest in Crank Weirs, required to be taken for the improve- 
meni of the River Shannon, Rep. iii. App. 34, 35 * 

Crawford, Rev. Dr. See Ruskey (Dongford). 

Creagh, Edward. See Castle Troy (Limerick). 

Crcag/i, P. William. See Landscape (Clare). 

Crescent JsZancf (King’s County). Amount of the award made lo Captain Trotter and 
Walter M'Donagh for land at Crescent Island, required to be taken for the improve- 
ment of the River Shannon, Rtp. iii. App. 26, 27. 

Crofton, Sir Morgan, Bart. See Killiauahei- (Longford). Ruskey (Longford). 

Tomiska (Longford). 

Crompawn. Plan and sections of the shoal in the River Shannon at Crompawu, showing 
the proposed improvements. Rep. iv. 19, and Elate 21. 

Cromwell’s Island (Galway). Amount of the award made to the Marquis of Clanricarde, 
the friars of Meelick, and the Board of Ordnance, for land at Cromwell’s Island, required 
to be taken for the improvement of the River Shannon, Rep. iii. Ajip. 28, 29. 

Crops. See Flooded Lands. 

Cross, James. See Rrriiia (Clare). 

Culmore (Roscommon). Amount of the award made to the Rev. Thomas Gough and 
William Molloy for their interest in lands and other premises at Culmore, required to 
be taken for the improvement of the River Shannon, Rep. v. App. 20, 21. 

Cullycunway (Roscommon). Amount of the award made to Sir G. King, Pierce Simp- 
son, Dr. Dunne, and others, for their interest in lands at Cultyciinway, required to be 
taken for the improvement of the River Shannon, Rep. v. App. 10, ll. 14, 15. 

Cummins, Mary and Patrick. See Cussane (Tipperary). 

Curley, Mary. See Shancoraugh Weir (Aihlone). 

Curly, James. See Cloonburn (Roscommon). Grand Canal Company's Island (Ros- 
common). 

Curnacorroxo (Roscommon)- Amount of awards made to Lord Hartland and John Keogh 
for their interest in certain eel weirs at Curnacorrow, required to be taken for the 
improvement of the River Shannon, Rep. iii, Ap>p. 46. 47. 

CiirragJifea Weir (Athlone). Amount of the award made to the Incorporated Society, 
James Spvoule, and Thomas Gill, for their interest in Cunaghrea Weir, required to be 
taken for the improvement of the River Shannon, Rep. iii. App. 34, 35. 

Curreen. Plan and sections of the shoal in the River Shannon at Curreen, showing the 
proposed improvements, Rep. iv. 18, and Elate 6. 

Curreen Ford to Tarmonharry. Chart of the River Shannon from Curreen Ford, on Lough 
Ree, to Tarmonharry, showing the sites of the proposed improvements. Rep. iv. 17, and 
Plate 2 Sections of the River Shannon from Curreen Ford, on Lough Ree, to Tar- 
monharry and Cloondrah, showing the proposed improvements, PlateQ -Registry of 

details of borings in the River Shannon, from Curreen to Tarmonharry, Rep. iv; App- 
74 - 77 - 

Cushley, John. See Carrogar Weirs (Roscommon). 

Cussaan (Tipperary). Amount of the award made to Francis Shortt, Simon and James 
Johnson, and Patrick and Mary Cummins, for eel weirs at Cussaan, required to be taken 
for the improvement of the River Sliannon, Rep. iii. App. i6, 17. 

Cussaan Lock. Table of the height of water upon Cussaan Lock sills, from 1 February 
1836 to 31 December 1838, Rep. iv. App. 39-73. 



Paly, James. See Corraveg (King’s County), 

Darcy, W. J. See Cloonlamon (Longford). 

Dawson, William V. See Mahbott's Mill (Athlone). 

Deehan, Thomas. See (King’s County). 

DeeU 
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Deel, OT Askeaton River (Limerick). Report of tile Commissioners on the state of the 
navigation of the Deel, or Askeaton River, in the counly of Limerick, Sep. ii. g, 10. 

Delay. Observations of the Commissioners on the impolicy of any delay in the execution 
of the proposed works on the River Shannon, Rep. iVi. 10. 

Deposit of Plans. Obligation on the part of tlie Commissioners to lodve plans of the 
various premises and property that might be affected by their operations, °Sep. iii. 3. 

Dery Lough. See Lough Derg. 

Derry Island. Report of the Commissioners on the proposed construction of a ford on the 

River Shannon at Derry Island, Rep. ii. 15 Plan and sections of the shoal in the 

River Shannon at Derry Island, in the county of Tipperary, ib. Plate 41. 

Derrycane. Plan of shoal in the River Shannon at Derrvcarne, showing proposed im- 
provement of Are navigation. Rep. iv. at, and Plate 46— k-Transverse sections of shoal 

showing proposed improvements, ib. Plate 47, 4S loogitsdinal section of shoal at 

Derrycarne, m the River Shannon, ib. Plate 49. 

Perryhohnes (King’s County). Plan and longitudinal sections of the shoal in the River 
^lannon at Derryholmes, in King’s County, showing the proposed improvements. Rep. ii. 

Plate 60. Transverse sections of the shoal in the River Shannon at Derrvholmes 

ih. Plate 61.. •' * 

JDerrynadoey (Roscommon). Amount of the award made to Myles J. O’Reily, Mat 
O Connor, and James M'Tieman, for their interest in lands at Derrynadoey, required to be 
taken for the improvement of the River Shannon, Rep. v.App. 16, 17, 18, 19. 

Deverall, Mrs. See Kilnacarrow (Longford). 

Piffiey, Michael. See Clooneen Cox (Longford). 

Pigaiif Michael. Se^PalUna (Tipperary). 

doctor's Weir. Plan and sections of shoals in the Boyle Water at Doctor's Weir, showin«^ 
the proposed improvements of the navigation, Rep. iv. 27, and Plate 94. ° 

Dolan, Hugh. See Clonmacnoise (King’s County). 

Donnelly, Widow. See Corry (Roscommon). 

Doonass (Clare). Amount of the award made to the owners and occupiers of eel weirs 
lands, and other premises, in the parish of Doonass, required to be taken for the improve- 
mem of t!ie River Shannon, Rep. iii. App. 14, 15. 18, 19. 

Double Weir (Athlone). Amount of the a\vard made to Patrick Duffy for his interest in 
Double Weir, required to be taken for the improvement of the River Shannon, Rep. iii. 
App. 36, 37. 

Dowling, George. See Upper and Lower Chon Weirs (Limerick). 

Doyle, Owen. See Carricknabrack (Roscommon). 

Doyle's Islands. Plan and sections of shoal in the River Shannon at Doyle’s Islands, 

sliowing proposed improvements. Rep. iv. 22, 23, and Plate 65 Amount of the award 

made to Sir Gilbert King, bavt., for his interest in land at Doyle’s Island, required to be 
taken for the improvement of the River Shannon, Rep. v. App. 14, 15. 

Drumhauver to Lough Allen. Plan of that part of the Lough Allen Canal extending from 
Drumhauver Bridge to Lough Allen, in the parish of Kiltoghert, and barony and county 
of Leitrim, showing the proposed improvements. Rep. iv. 25, and Plate 79. 

See also Drumleague to Drumhauver. 

Drumheirmj (Leitrim). Amount of the award made to Peter D. Latouche for his interest - 
in land at Druraheivny, required to be taken for the improvement of the River Shannon, 
Rep. V. App. 16, 17. 

Drumherriff. Amount of tne award made to proprietors and occupiers of eel weirs at 
Drumherriff, required to be taken for the improvement of the River Shannon, Rep. iii. 
App. 46, 47. 

Drumleague. See Battle Bridge to Drumleague. 

Drumleague Lock. Table showing the number of^days in each month of the years 1836, 
i^ 37 > 1838; oti which the waters of Lough Allen, at Drumleague Lock, were at and 

above the several heights mentioned in the table. Rep. iv. App. 35 Table showing 

the rate of rise and fall of Lough Allen, at Drumleague Lock, between l February 1836 

and 31 December 1838, ib. 38 Table of the height of water upon the lock sills from 

1 February 1836 to 31 December 1838, *6.39-73. 

7*0— V. E Drumleague 
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Drumkamie to Drumhauver. Plan of that part of the Lough Allen Canal extending from 
Driimfeague Look to Druinhauver Bridge, in the parish of Kiltoghert, and barony and 
county of Leitrim, showing the proposed improvements, Rep. i». 25, and Plata 78. 

Drumsimnbo (Leitrim). Plan and section of the proposed harbour at the head of the 
Lmigh Allen Canid, near Diumshanbo, in the parish of Kiltoghert, barony and county 
of Leitrim, Rep. iv. 25, and Plate 81. 



Drumma Plan and sections of the shoal and harbour at Dritinsna, showing the proposed 

imDrovemenls, Rep. iv. 21, and Plate 54 Longitudinal and tranverse sections of ibe 

River Slianiion at Urnmsna, showing the elevation of the present bridge and the pro- 
posed improveiiieiits, il. Plate SS Pl“» °f P“” River Sliamioii extending 

ii oiii Loiioh Tap, south of Drumsna, to Boyle Water, north of CaiTick-oii-bhannon, 
showing the sites of the proposed improvements and the e.xtciit of the flooded lands, 
ib. Plate 4. 

Buhlin. Occasion ofthe Commissioners holding a Court in Dublin to hear and determine 
claims ot compensation oi owners and occupiers of lands and other pi einises, required to 
be taken for the improvement of the River Shannon, Rep. iii. 4. 

Dublin Steam Packet Company. Return of tonnage and tolls of the City of Dublin Steam 
Packet Company’s boats plying on the Grand Canal and River Shannon, Rep. i. App. 7 ; 

Rep ii App. 53 Number of passengers conveyed in the vessels of the City of 

Dublin Steam Packet Company, on the River Shannon, ih. Letter from P. Howell, 

secretary to the City of Dublin Steam Packet Company, to the secretary of the Shannon 
Commission, inclosing a copy of the agreement between the company and the Grand 
Canal Comnanv, in reference to exemption from tolls on the River Shannon, Rep, v. 
Apr- 48, 49!— ^*S'ee also Clare-on-Fergus (Clare). Esher (Galway). 

Ducey, James. See Rollesion Weir (Killaloe). 

Dujfy, Messrs. See Zanesborough (Roscommon). Shancoraugh Weir (Athlone). 

Duucamion, Lord. See Carricknabrach (Leitrim). 

Dungan, John Michael See Island, or Castle Weirs (Limerick). Upper and Lower 
Cloon '^eirs (Limerick). 

Dunne, Dr. See Cnllycuntaay (Roscommon). 

Dunraven, Earl of. See Adare (Limerick). 



E. 

Eastern Mill (Athlone). Amount of the award made to John Charles Kelly, Gustavus 
Jones, Travers Jones, Robert Jones, and John Gaynor, for property at Eastern Mill, 
Athlone, Rep. iii. App. 32, 33. 

Edwards, Michael See Somaree (Clare). 

Eel Weirs. Report of the Commissioners on the expediency of the removal of all eel 
weirs that interrupt the free discharge of ihe waters of the Sharinon, iZep. ii. 20-—— 
Doubts entertained by the Commissioners whether the owners of eel weirs were entitled 

to any compensation whatever, Rep. iii. 4 General abstract, showing the total 

amount awarded by the Commissioners for eei weirs required to be purchased for the 
improvement of the River Shannon, Rep. v. App. 26. 

Egan, James. See Cloonfad (Roscommon). 

Egremo 7 it, Earl of. See Cloonfadda (Clare). 

Ellis, William. See Sonagot Eel Weir (Killaloe). 

Elpkin, Bishop of. See Kilteasheen (Roscommon). Kjiockadaff (Roscommon). 

Employment of the People. Observations of the Commissioners upon the advantages of 
the proposed improvements of the navigation of the Shannon from affording employ- 
mem to the' people of the district. Rep. iv. 8. 

Ennis (Clare). Observations of the Commissioners on the utility of extending the navip- 

lion of the Shannon to Ennis in the county of Clare, Rep. ii. 10 Occasion ot a 

depuiaiion from the town of Ennis waiting on Sir John Burgoyne to urge upon him tne 

imporiance of opening the navigation of ihe River Fergus, Rep. iv. 6 Pla-n ot the 

proposed wharf on ihe River Fergus at Liftbrd, near the town of Ennis, Rep. iv. 30, an 

Plate Hi Elevaiion, plan, and section of the proposed wharf at Lifford, near the 

town of Ennis, ib. Plate 112.- See also Clare to Ennis. 

E?mis, John. See Shancoraugh Weir (Athlone). 

Erne 
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JErne Lough. See Lough Eme. 

Erne River. Map of the country between the River Shannon and Erne and of ilie adjoin- 
ing t'ouniies, showing the general direction of a proposed junction canal to connect the 
navigation of ihe Shannon with that of Lough Erne and with the Ulster Canal leadino- 

to the ports of Belfast and Newry, Rep. v. Plate 1 Trial sections across the siimmu 

of the country in the county of Leitrim, between the Rivers Shannon and Erne, showino- 
the most favourable passes thereon, with the relative heights at which they afford the 
capabilities of forming ihe summit level for a proposed junction canal between the navi- 
gation of these rivers, ib. Plate 2. 

Erra. Plan and sections of the shoal in the River Shannon at Erra, showing the pro- 
posed improvements, liep. iv. 19, and Plate 22. 

Errina (Clare). Amount of the award made to Hugh Dillon Massey, Mrs. Young, and 
James Lysaght, for an eel weir at Errina, required to be taken for the improvement of 

the River Shannon, Rep. iu.,App. 14, 15 Amount of the award made to Sir Hucrh 

Dillon Massey, bart, William Brady, Mr. Lidwell, James Cross, and Patrick Meara, 
for land at Errina, required to he taken for the improvement of the River Shannon ih 
20, 21. 

Errina Lock. Table of the height of water upon Errina Lock sills from 1 February 1S36 
to 31 December 1838, Rep. iv. App. 39-73. 

Esker (Galway). Amount of the award made to George Macklin and John S. Hanon the 
Grand Canal Company, the City of Dublin Steam Packet Company, and the Board of 
Ordnance, for land at Esker, required to be taken for the improvement of the River 
Shannon, Rep. iii. App. 28, 29. 

Estimates. Abstract of the estimate of the cost of the works on the Lower Shannon, 

Limerick navigation, and Middle Shannon respectively, Rep. ii, 17 Abstract of the 

estimates for the works proposed between the mouth of the River Shannon and Tarraon- 

barry, ib. 23 Observations of the Commissioners on the formation of the estimates 

for the proposed works, and manner in which the money is to be raised, Rep. iv. 7, 8 

Estimate of the cost of the works proposed between Lotiah Ree and Lough Allen, 

and including the Scarriff River, Carnadoe, and Boyle Waters,'?^. 10 Abstractor the 

estimates, showing the cost of the several works proposed for the improvement of the 
River Shannon and its tributaries, together with the amount of compensation awarded 
for the premises required at the site of eacii work, and the proportionate share of the 
total amount of each to be paid by the public, by the proprietors, and by the adjoinino^ 

districts, counties, and baronies, ib. 11, 12 General abstract, showing- the totid 

amount of the estimates for the proposed works, and also the amount award'ed as com- 
pensation for the premises required to be purchased, ib. 13. 

Execution of Works. Proportion of the contributions of the public, the district, and the 
proprietors, towards the execution of the proposed works on the Lower Shannon, Rep. ii. 

n Proportions in which it is recommended that the sums of money required for the 

execution of the works on the Middle Shannon should be provided, ib. 18 Observa- 

tions of the Commissioners on the impolicy of delay in carrying out the execution of tlie 
proposed works for the improvement of the River Shannon, Rep. iv. 9. 

See also Assessment. Relay. Estimates. 

Evers^ Christapker. See Boghole Weir (Longford). 



Eairtclough, Mrs. See Quilla Weir (Killaloe). 

JflZZon, Messrs, See Ballytohey (Roscommon). 

Palls. Tables showing the rise and fall of the River Shannon at the locks of Rooskey, 
Jamestown, Battle Bridge, and Drumleague, between 1 February 1836 and 31 December 
1838, Rep. iv. App. 36-38. 

Farmer, Thomas and Charles. See Lackayh (Roscommon). 

Farrell, John. See TomisAa (Longford). 

Faulbaun (City of Limerick). Amount of the award made to Massey Ryves and George 
Ryan for an eel weir at Faulbaun, required to be taken for the improvemeut of tbe River 
Shannon, Rep. iii. App. 14, 15. 

Faulgarriff (Clare). Amount of the award made to Sir Hugh Dillon Massey and Thomas 
Ryan lor eel weirs at Faulgarriff, required to be taken for the improvement of the River 
Shannon, Rep. iii, App. 14, 15. 

710 V. £ 3 _ Ferny, 
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Feeny, John. See Kushyort (Roscommon). 

Fergus Fiver (Clare). Report of the Commissioners on the state of the navigation of the 

River Fergus, in the comity of Clare Rep. i. 2, 3 ; 'Rep. ii. 10, 11, and App. 51 

Chart of the Lower Shannon and the River Fergus, showing the sites of the proposed 

improvements, Rep. ii. Flate l Plan of part of the River Fergus at Clare, parish of 

Clare Abbey, barony of Islands, county of Clare, showing the proposed wooden jetty, 

ib. Plate 25 Sections of the River Fergus at Clare, and plan, elevation, and section of 

the proposed wooden jetty, ib. Flate 26 Plan of the River Fergus between Clare and 

Ennis, showing the sites of the proposed works, namely, the canal and weir at Clare, the 

towing-path, and ihe wharf at Ennis, Rep. iv. ag, and Flate 104 Transverse sections 

of the River Fergus between Clare and Ennis, Rep. iv. 30, and Plate log . 

Finney, Robert. See Clonfert (Galway). 

Fish House Weirs (Longford). Amount of the award made to James Nugent and Thomas 
Igoe for their interest in Fish House Weirs, required to be taken for the improvement of 
the River Shannon, Rep. iii. App. 42, 43. 

Flattery, Keiin. See Lurga (King's County). 

Fleetwood, Thomas. See Clonfert (Galway). 

Flooded Lands. Destruction done to crops by the banks of the Shannon overflowing, and 

how to be prevented, Rep. ii. 17 Report of the Commissioners upon the flooded 

lands on the banks of the River Shannon, and the means of reclaiming them, Rep. iii. 8 

Report of Samuel Nicholson upon the nature and value of those lands which lie along 

that portion of the River Shannon extending from Lough Derg to Lough Rea, at present 
subject to inundation from its floods, logemer with a prospective view of their capabi- 
lity and value after they have been freed from floods by the improvements proposed to 

be made for the regulation of the waters of the Shannon, Rep. iii. App. 55 - 6 '^ Table 

showing the heights of the lowest callows between Lough Derg and Shannon Bridge 
above the waters of the Shannon upon certain days, tlie height of the water upon the 
sill nearest to its level for the same day being given, and also their height above the 
proposed permanent level of the water, in order to show whetlier such lands are likely to 
be capable of tillage or not after the contemplated improvements upon the river shall 
have been completed, ib. 6t. 

Plan of that part of the River Shannon extending from Lough Tap, south of 
Drumsna, to Boyle Water, north of Carrick-on-Shannon, showing the sites of tlie 
proposed improvements, and the extent of the flooded lands, Rep. iv. 17, and Plate 4 

Plan of that part of the River Shannon extending from Boyle Water, north of 

Carrick-on-Shannon, to the northern extremity of Lough Allen, and the termination of 
the navigable portion of the river, showing the sites of the proposed improvements, 

and the extent of the flooded lands, Rep. iv. Flate 5 Plan of the Boyle Water, 

in the barony of Boyle and county of Roscommon, showing the sites of the proposed 

improvements, and the extent of the flooded lands, ib. Plate 90 Report of the 

Commissioners on the present state and condition of tlie flooded or callow lands on the 

Shannon, from Limerick to Lough Allen, Rep. v. 5, 6 Report of Samuel Nicholson 

upon the valuation of the callow or flooded lauds between Lough Derg and Athlone, 
including those on the Lower Brusna, Lusneagh, and Suck Rivers, Rep. v. App. 31. _ 

Abstract of the valuation of the callows or flooded lands of the several townlands lying 
along the River Shannon between Lough Derg and Aihlone and also of the callows ol 
that portion of the River Suck between Poolboy Mill and the Shannon ; together with 
their probable value were the waters confined to the level recommended by the Shannon 
Commissioners, Rep. v. App. 32-41. 

See also Callow Lands. Plans. Value of Properly. 

Flour. Return of the flour and oatmeal brought by the City of Dublin Steam Packet 
Company’s boats from the interior and River Shannon, for shipment to Liverpool by their 
steamers, Rep. i. App. 7,* Rep. ii. App. 53. 

Flynn, James. See Castle-street (Aihlone). 

Forbes Lough. See Lough Forbes. 

Ford, James. See Rooskey (Roscommon). 

Fort Henry (Tipperary). Amount of the award made to John S. Henry and Finch White 
for land at Fart Henry, required to be taken for the improvement of the River Shannon, 
Rep. iii. App. 16, 17. 

Fox, James, See Knockvicar Bridge. 

Foyiies (Limerick). Report of Ihe Commissioners on the state of the navigation of the 

River Shannon at Foynes, in the county of Limerick, Rep. ii. 8 Plan of part of the 

River Shannon, showing the sites of the borings at Foynes, Rep. ii. Plate 74 

Amount of the award to the Right Hon. Thomas Spring Rice, Chancellor of the Exche- 
quer, for property at Foynes, required to be taken for the improvement of the River 
Shannon, Rep. iii. App. 12. 13. 

Foynes 
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Foynes Harhour. Plan of Foynes Harbour on the River Shannon, in the county of Lime- 
rick, showing the course of the tides and the proposed improvements. Rep, ii. Plate 15 

Plan of the proposed quay in Foynes Harbour, ib. Plate 16 Sections of the 

proposed wharf, jetties, and roadway at Foynes Harbour, on the Shannon, ih. Plate 17. 

Frehole Weir (Roscommon). Amount of the award made to the owners and occupiers of 
Frehole Weir, required to be taken for the improvement of the River Shannon, Rep, iii. 
App. 34. 35* 

French, Very Rev. Dean. See (Roscommon). (Roscommon). 

French, William. See JBanagker (King’s County). 

Frezt'in, William. See Castle Connell (Limerick). 

Funds. Observations of the Commissioners on the mode of raising funds for the execution 

of the proposed works on the Lower Shannon, Rep, ii. 10 On the Middle Shannon, 

ih. 18. 20. 

Fylaan Fkl Weirs (Tipperai'y). Amount of the award made to Timothy Ward, Patrick 
Johnson, and others, for the Fylaan eel weirs, Kiltaloe, Rep. iii. App. 16, 17. 



Gahbett, William. See Netcgarden (Limerick). 

Galbraith, Samuel. See Cloonfour (Roscommon). 

Gallagher, James. See Kmicklycroovaun (Killaloe). 

Garry Castle Barony (King’s County). Amount of the awards made for eel weirs, 
lands, and other premises in the barony of Garry Castle, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 22-25. 27 * 

Carrymore. Plan and sections of the slioal in the River Shannon at Garrymore, showing 
the proposed improvements. Rep. ii. Plate 63. 

Gavecan, Barney. See Cloonmustra (Roscommon). 

Gaynor, John. See Eastern Mill (Aihlone). 

Gibbous, Anne. See Castle Street (Athlone). 

Gibbons, Bartholomew. See Iiicknagoul (Leitrim). 

Gilbert, Mr. Estimate of Mr. Gilbert for rendering the River Shannon navigable from 
Killaloe to Limerick, Rep. ii. J2. 

Gill, Messrs. See Brick Island (Athlone). Curraghfea Weir (Athlone). 

Gillogue Quarry. Amount of the award made to Thomas Arthur and the Limerick Navi- 
gation Company for property at Gillogue Quarry, required to be taken for the improve- 
ment of the River Shannon, Rep. iii. App. 14, 15. 

Glynn (Limerick). Report of the Commissioners on the state of the navigation of the 

River Shannon at Glynn, in the county of Limerick, Rep. ii. 9 Plan of Glynn, on 

the River Shannon, in the county of Limerick, showing the site of the proposed wooden 

jetty. Rep. ii. Plate 13 Plan of part of the River Shannon, showing the sites of the 

borings at Glynn, ib. 74 Amount of the award made to the Knight of Glynn for pro- 

perty at Glynn, required to be taken for the improvement of the River Shannon, Rep. iii. 
App. 12, 13. 

Going, Mrs. See Errina (Clare). 

Govgh,B.ey. Thomas. See Culmore (Roscommon). A7iocft«accrro«> (Roscommon). 

Granard, Earl of. See Castle Forbes (Longford). 

Grand Canal. See Tolls. 

Grand Canal Company. Transfer of the Middle Shannon navigation to the Grand Canal 

Company, Rep. ii. 15 Report of the Commissioners on the arrangement of the claims 

of the Grand Canal Company for their interest in the navigation of the River Shannon, 

Rep. iii. 6, 7 Amount of the award made to the Grand Cana! Company for their 

interest in property required to be taken for the improvement of the River Shannon, 

Rep. iii. App. 40, 41 Statement of ibe directors of the Grand Canal Company with 

reference to the award of the Commissioners for compensation for that part of the River 
Shannon comprised between Lough Ree and Lough Derg, with a return of the tolls on 
the Grand Canal for the sixteen years previous to 1838; ib. 65-71 Return of all com- 

modities carried on the Grand Canal from the River Shannon to Dublin for sixteen 
710 — V. E3 years. 
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Grand Canal Company — continued. 

years, ending December 1837, Rep. iii. App. 72 Report of the Commissioners on the 

claims of the Grand Canal Company, Rep. v. 5 Correspondence between tlie Slian- 

non commissioners and the secretary of tlie Grand Canal Company relative to the claims 

of the company, Rep. v. App. 42 Copy of the niemorial of llie court of directors of 

the Grand Canal in behalf of the company, to the Lords Commissioners of Her Majesty’s 

Treasury, ib. 42-46 Return of the ordinary and extraordinary expenses of mairua'in- 

ing the Shannon navigation, including the salaries of the lock-keepers, Sic., for seven- 
teen years, ended 31 August 1838, ib. 47 Return of the trade of that part of the 

Shannon navigation now under the direction and control of the Grand Canal Company, 
including the tonnage of all commodities carried on the Shannon, and also on the Grand 
Canal, tlietolls paid tliereon, both for the Shannon navigation and the Grand Canal, the 
number of passengers conveyed on the Shannon, and from thence by tlic Grand Canal, 

with the amount of fares received, ib. 48 Copy of the agreement entered into between 

the Inland Steam Navigation and Grand Canal Companies, whereby the latter is exempted 
from paying tolls on the River Shannon, ib. 49. 

See also Cloonadteague (King’s County). Compensation. Esher (Galway). Flour. 

Grand Canal Company's Island (Roscommon). Amount of the award made to the Bishop 
of Meath, Thomas B. St. George, Mr. Kniglit, and James Curly, for eel weirs at Grand 
Canal Company’s Island, Rep. iii. App. 22, 23. 

Grantham, R. See Knuchhjeroovan (Killaloe). 

Grass Island. Report on the state of the navigation of the River Shannon between Grass 
Island and Limerick, llcp. ii. 6. 

Crealy, Bridget. See Boghole Weir (Longford). 

Green, Patrick. See Clooneen Co.r (Longford). Kilharry (lloscommon). 

GreeJic, Mr*. Serjeant. Letter from the Commissioners for the improvement of the River 
Shannon to A. Y. Spearman, dated 9 December 1837, relative to the appointment of 

Mr. Serjeant Greene as assessor on compensation claims, Rep. ii. 3 Assistance of 

Serjeant Greene, as assessor to the Commissioners, in making awards to owners and 
occupiers of lands and premises required for the improvement of the River Shannon, 
Rep. iii. 4. 

Grena 7 i Weir (Aihlone). Amount of the award made to the proprietors and occupiers for 
their interest in Grenan Weir, required to be taken for the improvement of the River 
Shannon, Rep. iii. App. 34, 35. 

Grenanebeg Weir (Roscommon). Amount of the award made to the Incorporated Society, 
Robert Handcock Temple, Catherine Mulholland, and Widow Corrigan, for their interest 
in Grenanebeg Weir, required to be taken for the improvement of the River Shannon, 
Rep. iii. App. 36, 37. 

Grose, Charles. See AtUrory (Leitrim). 

Grose's Islands. Plan and sections of the shoal in the River Shannon at Grose’s Islands, 
showing the proposed improvement of the navigation. Rep. iv. 23, and Rtale 68. 

Gunning, Sir Robert. See Island Weir (Longford). 

Gunning, Thomas. See Clooniffeen County). Shannon Bridge. 

Gurraun (Clare). Amount of the award made to Thomas Arthur, John Madden, and James 
Madden, for eel weirs at Gurraun, required to be taken for the improvement of the River 
Shannon, Rep. iii. App. 14, 15. 



H. 



Hag TPeir (Killaloe). Amount of the award made to George Wicklow, Thomas M. Wilson, 
H. White, John and Mary Nihill, for the Hag Weir, lying above the bridge at Killaloe, 
Rep, iii. App. 16, 17. 

Hamilton Lock. Table of the height of water upon Hamilton Lock sills, from 1 February 
1836 to 31 December 1838, Rep. iv. App. 39-73. 

Handcock, Dr. R. See Carrogar Weirs (Roscommon). 

Hanley, Messrs. See Cartron-King (Roscommon). Cloonajill (Roscommon). In- 
Jirmary Vfeir (Ballintubber). XayapA (Roscommon). iVew jRoosftey (Roscommon). 

Harbours. 
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Harbours. Plan and sections of the proposed harbour at the head of the Lough Allen. 
Canal, near Drumshanbo, in the parish of Kihoghert, barony and county of Leitrim, 
Rep. iv. 25, and Plate 81 Plan and sections of the River Boyle, showing the pro- 

posed improvements and the site of the proposed harbour, in the parish and barony of 
Boyle and connt^' of Roscommon, Rep. iv. 29, and Plate 101 . 

Hartland, Lord. See Curyiacorrow (Roscommon). 



Hartley. Plan and sections of shoal in the River Shannon at Hartley, showing the pro- 
posed improvements. Rep. iv. 24, and Plate 71. 

Hartney, William. See CastU Troy (Limerick). 

Harton, John Luke. See Banagher (King’s County). Clonfert (Galway). Rsker 
(Galway). 

Haroey, Reuben. See Plassey (Limerick). 

Hastings, Mrs. E. See Sonagot Pel Weir (Killaloe). 

Haydn, Michael. See Arthur's Ferry (Limerick). 

Heights of Wale^\ Tables showing the number of days in each month of the years 1836, 
1837, and 1838,011 wliicii the waters of the River Shannon were at and above the several 

heights mentioned therein, Rep. iv. 47*^.32-35 Tables of the height of water upon 

the Lock sills from Limerick to Lough Allen, from 1 February 1836 to 31 December 
1838 ; ib. 39-73* 



Henehan, Alicia. See Shancoraugh Weir (Athlone). 



Henry, Messrs. See Carrowhenry Aubrey Weir (Wesimeaili). Ballinagh (Tipperary). 
EorJ jEfenr?/ (Tipperary). QuiZ&'cjiagA (Tipperary). Sonagot Ee? TFezV (Killaloe). 

Hipwell, Daniel. See Banagher (Galway). 

Jiislam, Bryan. See Carrocormack TFeir (Roscommon). 

Hogg, Gilbert. See Cartron-King (Roscommon). 

Horan, Messrs. See InchanacUha (King’s County). Lawnbwee (King’s County). 
AfeeZicA (Galway). (/'wZ/y (Leitrim). ITeir EsZand (Galway). 



Hornsby, E. Letter from E. Hornsby, acting secretary to tbe Shannon Commissioners, to 
the secretary of the Grand Canal Company, dated 28 December 1 838, requesting to be 
furnished with an account of the amount of the Shannon tolls for, the last five years. 
Rep. V. App, 47. 

Horton, John. See Clonfert (Galway). 

Houses. General abstract showing the total amount awarded by the Commissioners for 
houses required to be purchased for the improvement of the River Shannon, Rct*. v, 
App. 26. See also Compensation. Value of Property. 



Howe, James and CZara. See Carrogar Weir (Roscommon). Crank TFetVs (Westmeath). 
Lyraheg Weir (Roscommon). 

Howell, P. See City of Dublin Steam Packet Company. 



I. 

Igoe, Thomas. • See Fish House Weirs (Longford). 

Illaanaroon (Clare). Amount of the award made to Thomas Jackson for land at Illaanaroon, 
required 10 be taken for the improvement of the River Shannon, Rep. iii. App. 12, 13* 

Illan-arone. Proposed construction of a weir at Illan-arone, on the River Shannon, 
Rep. ii. 14. 

lUawnaglee Island (Galway). Amount of tbe award made to the Marquis of Clanricarde 
and Martin Staunton,.for land at Illawnaglee Island, required to be taken for the im- 
provement of the River Shannon, Rep. iii. App. 24, 25. 

Illawnkyle (Galway). Amount of the award made to the Marquis of Clanricarde and 
Michael Killeen for land at Illawnkyle, required to be taken for the improvement of the 
River Shannon, Rep. iii. App. 24, 25. 

-10 — V. E 4 lllawnphissane 
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Jllawnphissane (Galway). Amount of the award made to tlie Marquis of Clanricarde, 
Timothy Killeen, and Charles Killeen, for land at Illawnpbissane, required to be taken 
for the improvement of the River Shannon, Hep. iii. App. 24, 25. 

Improvement of the Shannon. Observations of the Commissioners on the general principles 
for improvement of the River Shannon, Rep. ii. 14 Observations ot tiie Commis- 
sioners on the effect of the proposed improvements on the River Shannon, ii. 20 

Report of the Commissioners on general measures for the improvement of the River 
Shannon, Rep. iii. 8-10 General observations of the Commissioners on the pro- 

posed works to be executed for the improvement of the navigation of the River Shan- 
non, Rep. iv. 8 Observations of the Commissioners on the probable ultimate return 

that may be expected to the public, from the improvements of the River Sliatmon, 
Rep. V. 4. 

Inchavacliha (King’s County). Amount of the award made to Garrett O’Moore and 
David Horan, for eel weirs at Inchanaclha, required to be taken for the improvement 
of the River Shannon, Hep. iii. App. 22, 23. 

Inchnagoul (Leitrim). Amount of the award made to Peter Latouche, Bartholemew 
Gibbons, and John Misset, for their interest in certain ell weirs at Inchnagaul, vcquired 
to be taken for the improvement of the River Shannon, Rep. iii. App. 44, 45. 

Incaiporated Society. Amount of the award made to tlie Incorporated Society for pre- 
mises and land in Athlone, required to be taken for the improvement of the River Shan- 
non, Hep. iii. App. 30-35. 

Infirmary Weir (Baliintubber). Amount of the award made to John D. Nesbitt, John A. 
Tredennick, and Daniel Hanley, for their interest in Infirmary Weir, required to be 
taken for the improvement of the River Shannon, Hep. iii. App, 42, 43. 

Inland Steam Navigation. Copy of the agreement entered into between the Inland Steam 
Navigation and ( 5 -iand Canal Companies, whereby the latter is exempted from paying tolls 
on the River Shannon, Rep. v. App. 49. See also Steam Vessels. 

Jmiis/jir/iflg/i (King’s County). Amount of the award to Captain Trotter, Walter Mac- 
Donagli, and others, for land at Innishirkagh, required to be taken for the improvement 
of the River Shannon, Hep. iii. App. 26-29. 

Imiislmuchei-, Plan and sections of the shoal in the River Shannon at Innishmucker, 
showing the proposed improvements of the navigation. Hep. iv. 23, and Plate 67. 

Iraghticonnor Barony Amount of the award made to the population and occu- 

piers of eel weirs, lands, and other premises, in the barony of Ivaghticonnor, required to 
be taken for the improvement of the River Shannon, Rep. iii. Aj>p. 12, 13. 

Irish Parliament. Observations on the efforts made by the Irish Parliament to render the 
River Shannon navigable, Rep, ii. 12. 

Irrigation. Report of Samuel Nicholson on the streams attached to the River Shannon, 
that may be applied to the purposes of irrigation, Hep. iii. App>. 62, 63. 

See also Flooded Lands. 

Island Weir (Longford). Amount of the award made to Sir Robert Gunning, Christopher 
Burke, and Thomas Scally, for their interest in Island Weir, above tire Bridge of Tar- 
luonbarry, required to be taken for the improvement of the River Shannon, Rep. iii. 
App 42, 43. 

Island or Castle Weirs (Limerick). Amount of the awaid made to Sir Richard De Burgh,. 
John Michael Dungan, Michael Carroll, and Major O’Brien, for Island or Castle Weirs, 
required to be taken for the improvement of the River Shannon, Rep. iii. App. 14, 15. 

Islandbeg (Galway). Amount of the award made to the Marquis of Clanricarde and 
Thomas Staunton, for land at Islandbeg, required to be taken for the improvement of 
the River Shannon, Hep. iii. App. 24, 25. 

Islands Barony (Clare). Amount of the award made to the owners and occupiers of eel' 
weirs, lands, and other premises in the barony of Islands, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 12, 13. 

lurk (Clare). Amount of the award made to the Bisliop of Killaloe, the Messrs. Nihill, 
Anne Ryan, and Michael Edwards, for an eel weir at lurk, above the bridge at Killaloe, 
Rep. iii. App. 20, 21. 
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Jackson, Thomas. See Waanaroon (Clare). 

Jamestown. Plan and sections of the eel weirs, the shoal, and the present mill dam in 
the River Sliannon at Jamestown, together with the proposed iraprovemenis of the re- 
gulating weir and the improved mill site, Rep. iv. 21, 22, and Plate Longitudinal 

and transverse sections of the River Shannon, at Jamestown, together with an elevation 
of the present bridge, showing the proposed improvements in the river course, Rep. iv. 

22, and Plate 59 Longitudinal and transverse sections of the present mill dam at 

Jamestown, together with the transverse sections of the river. Rep, iv. 22, and Plate 60 

Report of the Commissioners on the award made to the proprietors of the mill at 

Jamestown, required to be taken for the improvement of the River Shannon, Rep. v. 

App. 12, 13 Amount of the award made to the See of Tuam, Sir Gilbert King, 

and Hugh and Gerald Walsh, for their interest in lands at Jamestown required to be 
taken for the improvement of the River Sliannon, ib. 

See z\so Athlone to Jamestown. (Roscommon). Tarmonbarry, 

Jamestown Bridge (Roscommon). Amount of the award made to Sir Gilbert Kino- Bart, 
and Thomas Moraugban, for their interest in certain eel weirs at Jamestown Bridge re- 
quited to be taken fur the improvement of the River Shannon, Rep. iii. App. 44, 45. 

Jamestown Canal. Plan of Jamestown Canal, in the parish of Kilmore, barony of Ballin- 
toher, and county of Roscommon, showing the proposed improved canal for steam 

vesaels, Rep.iw 22, andP/afe6i Transverse sections of Jamestown Canal, showing 

the proposed improvements, together with elevations of one of the present and proposed 

bridges, Rep. iv. 22, and Plate 62 Tramsverse sections of tlie Jamestown Canal and 

present lock, t<jgeiher with an elevation of one of the present bridges, showing the 
proposed improvements, 26. Plate 63. 

Jamestown Lock. Table showing the number of days in each month in the years 
1836, 1837, and 1838, on which the waters of the River Shannon, between James- 
town and Battle Bridge Locks, were at and above the several heights mentioned 

therein, Rep. iv. App. 34 Table showing the rise and fall of the River Shannon at 

Jamestown Lock, tor tiie periods between 1 February 1836 and 31 December 1838, 

Rep. iv. App. 37 Table ot the heidit of water upon Jauiestowii Luck sills from 

1 February 1836 to 31 December 1838, Rep. iv. App. 39-73. 

Johnson, James. See Cussaan (Tipperary). 

Johnson, Patrick. See Fylaan Eel Weirs (Tipperary). 

Johnson, Simon. See Cussaan (Tipperary). 

Jones, Messrs. See Eastern Mill (Athlone). 

Junction Canal. Report of the Commissioners on the proposed junction canal on the 

Shannon from a point above Enina Loch to Cussane Loch, Rep. ii. 14 Map of the 

country between the rivers Shannon and Erne, and of the adjoining counties, showin<r 
the general direction of a proposed junction canal 10 connect the navigation of the 
Shannon w’iih that of Lough Erne, and with the Ulster Canal leading to^the ports of 

Belfast and Newiy, Rep. v. Plate 1 Trial sections across the summit of the country 

in the county of Leiirim, between the rivers Shannon and Erne, showing the most 
favourable passes thereon, with the relative heights at which they afiFord the capabilities 
of forming the summit level for a proposed junction canal between the navigation of 
these rivets, Plate 2. 

Juries. Reason for believing that the awards of the Commissioners have been made with 
a far greater degree of equity than by the ordinary process by jury, Rep. v. 6. 



K. 



Kane, Alexander. See Bealantra Bridge. Mahawnagh (Leitrim). 

Kean, John. See Leitrim. 

Keeldhurras (Clare). Amount of tlie award made to the proprietors of the eel weirs at 
Keeldhurras required to be taken for the improvement of ttie River Shannon, jB^. iii. 
App. 18, 19. 

710 — V. F Keelogue 
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(Galway). Amount of the award made to the Marquis of Clanricavde, Thomas 
and Charles Killeen, for eel weirs and land at Keelogue required to be taken for the 
improvement of the River Slmnnon, iii. Afp. 22-27. 

Kdleher, Michael. See Rooshy (Roscommon). 

Kelly, Edward. See Banayher (King’s County). 

Kelly, Dr. Hubert. See Banagher (Galway). 

Kelly, Thndeus. See Xcc//. (Roscommon). 

Kenny, Martin. See Ardcarney (Roscommon). 

Keogh, John. See Cum.acorrow (Roscommon). 

Key, Lough. See Lough Key. 

Kilharnj (Roscommon). Amount of the award made to Samuel Galbraith and Pat Green 
for their interest in lands at Kilbarry required to be taken for the improvement of the 
River Shannon, Rey, v. App. G, 7. 

Kilbride Park. Plan and .sections of the shoal in llie River Shannon at Kilbride deer 
park, showing the proposed improvements, Rep. iv. 22, and Piute 64. 

iw76ryrfn (Roscomnutn). Amomu of the award made to proprietors and occupiers in the 
parish of Kilbryan for lands and other pnaiiisos required to be talciu for the improve- 
ment of ilie River Shannon, Rep. iii. App. 46, 47 ; Rcj). v. Aj>p. 20-23. 

Kilcommity (Tipperary). Amount of ilie award m ide to owners ami occupiers of eel 
weirs, lands, and other premises in the parish of Kilcommity required to be taken for ilie 
improvement of the River Sliannon, Rep. iii. App. 16, 17. 

Kildysart (Clare). Amount of the award made to John Biiidcn Scott for property at 
Kildysart required to be taken I'or the improvement of ilie River Shaunoti, Rep. iii. 
App. 12, 13. 

Kilglass (Longford). Amount of the award made to owners and occupiers of houses and 
premises in Kilglass parish, Longford, required tij be lakcu tor the improvement of tlie 
River Sliannon, Rep. v. App. 8, g. 

Kilhadrane. Observations on tlie state of the navigation of the River Sliannon at Kilka- 
drane and Bale poini, Rep. ii. 6. 

Killahe (Clare). Report of the Commissioners on the proposed erection of a weir across 
the Shannon at Killaloe, for the regulation of the waters as fur as Meelick, Rep. ii. 14 
Plan of the River Shannon {‘rom Limerick to Killaloe, showing the sites of the pro- 
posed improvements, ib. Plate 27 Plan of the proposed weir and other improve- 
ments in the River Sliannon at Killaloe, ih. Plate 31 Transverse sections of the 

River Shannon at Killaloe, showing the proposed excavations, ih. Plates 32, 33 

Plan and sections of the River Shannon at Killaloe, showing the proposed improve- 
ments, Plate 34 Plan of the relaiive levels of the proposed weirs in the River 

Shannon at Killaloe, Meelick, and Athlone, ib. Plate 40 Plan of the River Shannon, 

showing the sites of the borings at Ktllaloe,iA. Plate 74 Amount of the award made to 

proprietors and occupiers of weirs above the bridge of Killaloe required to be taken for 
the improvement of the River Shannon, Rep. iii. App. 16-19. 

See also Limerick to Killaloe. 

Killaloe, Bishop of, Amonnt of the award made to the Bishop of Killaloe for eel weirs and 
lands in the parish of Killaloe required for the improvement of the River Sliannon, Rep. 
m.App. 19-21. 

Killaloe Lock. Table of the height of water upon Killaloe Lockstlls from 1 February 1836 
to 31 December 1838, Rep. iv. App. 39-73. 

Killahe to Athlone. Levels of the present summer and winter waters, and proposed per- 
manent levels of the River Shannon from Killaloe to Athlone, Rep. ii. Plate 39. 

Killaloe to Meelich. Abstract of estimates showing the cost of the several work^=, the 
amount of compensaiion awarded, and the proportionate share of the total amount to be 
paid by the public, by the proprietor, and by the district, Rep. iv. 1 1. 

Killaloe to Tarmonharry. Report of the Commissioners on the awards made to owners 
and occupiers of property required to be taken for the improvement of the River Shannon 
in this district, Rep. iii. 6, 7. 

Killashee (Longford). Amount of the award made to proprietors and occupiers of eel weirs 
and other property in the parish of Kiliashee required to be taken for the improvement 
of the River Shannon, Rep, iii. App. 42, 43 ; Rep. v. App. 2-7. 



Killeen, 
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liijieeii, Messra. See CaUowmore (Galway). Corrmieg (Kino’s County). CosUaue 
(Galway). Il/am,phm,me (Galway). ICeelogue (GaUvay). Struggle, -s ^Weir (Kin«’a 
Oounty). ireaueg (Galway). a 

KHkms Maud (^iUny). Amount of the award made to the Marquis of Clanricarde and 
the Inars of Meelich monastery for land at Killeens Island required to he taken for the 
improvement of the River Shannon, Rep. iii. App. 26, 27. 

KiUfergus (Limerir;l(). Amonnt of the award made to the owners and occupiers of eel 
weirs, lands, nnd other premises iu the parish of Killfergus required to be taken for the 
nnprovemem ot the River Shannon, Hep. ni.App. 12, 13. 

Killglass Lmtgk. Detail of plan of proposed cut between Carnadoe and Killulass Loiioli 
Rep. IV. »b, and Plate 88. ^ ' 



KiWa„al;e.r (Longford). Amount of award made to Sir Morgan Crofion, Bart for his 
rrrterest in cerium eel wens at Killianaker required to be taken for the improvement of 
the Kiver Sliaililon, Rep. in. App. 44, 45. 



Ail, iiiwe (Roscommon). Amount of award made to proprietors and occupiers in the parish 
ot Kilmore for lands and other premises required to be taken fi„ the iiiiprovement of the 

River Shannon Rep. iii. App. 44. 43 ; Rep. v. App. 8-13 Plan of .Jamestown Canal 

in the parish ot Kilmoie barony of Ballintober, county of Roscommon, sllowiii.r the 
pioposed improved canal for steam vessels, Rep. iv. Plate 6i. ” 



Kilmurry (Limerick). Amonnt of the award made 10 the owners and occupiers in ihe 
parish of Kilmurry for ilieir interest in certain cel weir.s, lands, and otlier iiremiscs 
required to be taken ior the improvement of liie River Siiaiiuon-, Rep. iii. App. 14, 15. 

KHnaearnw (Longford). Amount of ihe award made to Mrs. Deverall, Lewis Eatiimn 
and Andrew Ratigan, for their iiiierest in certain eel weirs at Kijiiacarrow required to* 

be taken for the itnprovemtm of the River Shaunmi, Rep. iii. App. 40, 41 Dr-tail of 

the plan and sectif.iis of the shoal in the River Sbannuii at Kilmicarrow, sliowino- the 
proposed improvements. Rep. iv. ig,und Plate 20. ® 

R^ilaa^airif (King s Cnunty). Amoimt of the award made to Captain Clifford Trotter Mr. 
M'DunagI), jmd Pat Slnuinhiu ssy, fur an eel u«-ir at KilnascairiC required to be luken 
lor the improvement of llie River Shannon, Rip. iii. App. 22, -23. 

Kil/iaiighton (Kerry). Amount of the jiwurd made to the propiietors and nceupieis of eel 
weirs, lands, and other premises in the parisli of Kilnaughton required to be taken lor the 
iiuprtjvement of the River Shannon, Rep. iii. App. 12, 13. 



Kilronan (Roscommon). Amount of the award made to proprietors and occupiers of the 
parish of Kiirmian, for lands and otlier premises required to be taken for the improvement 
of the River Shannon, iii. App. 46, 47; Rep. \,App. 16-19. 



Kilriish (Clare). Report of the Commissioners on the state of the navinatioii of the River 

Shannon ot Kilrusli in the county of Clare, Rep. ii. 7 Amount of" the award imule to 

Crohon Vandeleur for properly at Kilrush in the barony of Moyona, counly of Clare 

required to be taken for the iinprovement of the River Shannon, llep. in. Ajp.'i2 , 13 ■ 

Return showing the number and tonnage of vessels frecjutu’.ing the fishery pipr of Kil- 
rualifor the four years from 22 October 1S34 to 1838, Rep. iv. App. 135. 

Ki/rush Harbour. Map of Kilrush harbour on the River Shannon In the counly of Clare 

showing the proposed improvements and the course of the tides, Rep. ii. Plate 8 

Plan of the present pier at Kilrush Harbour, and the propo.sed e.\teusion, ih. Plate a 

Plan and sections of the proposed extension of the present pier at Kiliu»h Harbour 

ib. Plate 10. ' 



KilrmhPier. Plan of part of the River Shannon, showing the sites of the borings of 

Kilrush Pier, l\ep. ii. Plate 74 liimits of the district which it is proposed should be 

taxed to detiay a portion of the expense of this work, Rep. iii. 9. 

Rilianalea (Clare). Amount of the award made to the owners and occupiers for their in-' 
terest in certain eel weirs, lands, and other premises in the jiarish of Kiltanalea required 
to be taken for the improvement of the River Shannon, Rep. iii. App. 14, 15. 

Kilteasheen (Roscommon). Amount of aw;iid made to the Bish«»p of Elphin, the Verv 
Rev. Dean French, and Tobias Peyton, for their inteie^t in certain eel weirs and lands at 
ICilteasheen lequired to be t-aken for the improvernem of the River Shannon, Rep. iii. App 
46,47; Rep. V. App. 20, 21. 

Rilletry (Limerick). Report of the Commissioners on the state of ibe navigation of the 

River Shannon at Kiiteery, in the county of Limerick, Rep. ii. 9 Plan of Kilteery, on 

the Riv’er Shannon, in ilie county of Lmerick, showing the proposed pier, ib. Piute 

14 Plan of part ot the River Shannon, showing the sites of ilie borings at Kilteerv, 

ih. Plate 74 Amoum of llie award made to the Earl of Ciare lor property at Kiltetry 

nqiiired to be taken lor the improvement of the River Shannon, Rep. ih. App. 12 
. 7^0 I' 2 JCiltog/.eit 
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Kiltoghert (Leitrim). Amount of the award made to proprietors and occupiers of lands 
and other premises in the parish of Kiltoghert, required to be taken for the improvement 

of the River Shannon, i 2 ep. iii. Ajjp. 44-47 ; Rep. v. App. Plan of that part 

of the Lough Allen Canal extending from Drumleague Lock to Drumliauver Bridge, in 
the parish of Kiltoghert and barony and county of Leitrim, showing the proposed im- 
provements, Rep. iv. Plate 78 Plan of that part of the Lough Allen Canal extending 

iVom Bruixihauver Bridge to Lough Allen, in the parish of Kiltoghert and barony and 

county of Leitrim, showing ihe proposed improvements, ib. Plate 79 Plan and section 

of the proposed harbour at the head of the Lough Allen Canal, near Drumshanbo in the 
parish of Kiltoghert, county of Leitrim, ib. Plate 81. 

King, Sir Gilbert, Bart. See Charlestown Demesne. Cultycumwaj/ (Roscommon). 
Jamestown (Leitrim). 

Knight ofClinn. See Glinn (Limerick). 

Knight, Mr. See Cloonbum (Roscommon). Grand Canal Compang’s Island (Ros- 
common), 

Knockadaff (Roscommon). Amount of the award made to tlic See of Elphin, Very Rev. 
Dean i^ench, Thomas Taughren, and others, for their interest in lands at Knockatltiff 
required to be taken for the improvement of the River Shannon, Rep. v. App. 20-23. 

Knochmagrory Weir (Longford). Amount of award made to Lord Longford and Thomas 
Mulvey, for their interest in Knockinagrory Weir required to be taken for the improve- 
ment of the River Shannon, Rep. iii. App. 42, 43. 

Ahoc/cTjflcarrouj (Roscommon). Amount of the award made to the Rev. Thomas Gongh 
and William Molloy, for their interest in lands at Knockmicarrow required to be taken 
for the improvement of the River Shannon, Rep. v. App. 18, 19. 

Knockroo to Lough Derg. Plan of part of the River Sknrriff, between Knockroo mid 
Lough Derg in the county of Clare, showing the proposed improvement of the navigation, 

Rep. iv. 30, and Plate 113 Longitudinal and transverse sections of the river course, 

showing the proposed improvements, ib. Plate 114. 

Knockvicar (Roscommon). Plan and sectitms of shoal in the Boyle Water at Knockvicar, 
showing the proposed navigable channel, lock, regulating weir and other impiovements, 

Rep. iv. 28, and Plate 98 Transverse sections of the shoal at Knockvicar, togetlier 

witli an elevation of the present bridge, ib. Plate 99 Transverse section of the cotivse 

of the River Boyle, showing the proposed improvt-ments, ib. Plate 100- Amount of 

the award made to Francis O’Beirne and Charles Peyton, for their interest in lands at 
Knockvicar, required to be taken for the improvement of the River Shannon, Rep. v. 
App. 22, 23. 

Knockvicar Bridge. Amount of award made to Francis O’Beirne, Ciiarles J. Peyton, and 
James Pox, for their interest in certain eel weirs at Knockvicar Bridge required to be 
taken for the improvement of the Shannon navigation, Rep. iii. App. 46, 47. 

Knucklycroovann (Killaloe). Amount of the award made to the Bishop of Killaloe, Denis 
Sampson. Michael Martin, Thomas O’Brien, James Gallagher, R. Graruham, John 
Nihill, John Ninehan and John Brett, for lands at Knucklyoroovaun, Rep. iii. App. 
18, 19. 

Kglenascariff (King’s County). Amount of the award made to Garrett O’Moore, Garrett 
Moore, Martin and Thomas Killeen, for land at Kyleoascariff required to be taken for 
the improvement of the River Shannon, Rep. iii. App. 28, 29. 



L. 

Xflcft (Roscommon). Amount oF the award made to J. D. Nesbitt, J. Bennett, Owen 
Nevin, Thomas Bourke, and Thadeus Kelly, for their interest in lands at Lack required 
to be taken for the improvement of the River Sliannou, Rep. v. App. 2, 3. 

Lackagh (Roscommon). Amount of the award made to Sir G. King, Thomas and Charles 
Farmer, and others, for their interest in lands at Lackagh, required to be taken for the 
improvement of the River Shannon, Rep. v. App. 10, u. 

Landed Proprietors. Observations of the Commissioners on the co-operation of the landed 
proprietors in carrying out the proposed vrorks on the Lower Shannon, Rep. ii. u. 

Lands. General abstract showing the total amount awarded by the Commissioners for 
lands required to be purchased for the improvement of the River Shannon, Rep. v. 
App. 26. 

See also Awards. Compensation. Flooded Lands. Value of Property. 

Landscape 
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Landscape (Clare). Amount of (he award made to Sir Hugh Dillon Massey, Bart., Henry 
Allen, and William Creagh, for an eel weir at Landscape, required to be taken for the 
improvement of (he River Shannon, Hep. i\\. App. 14, 15. 

Lane, John, See Castle Troy (Limerick). 

Lane, Thomas. See Mount Daniel (Clare). 

Lanesborovgh (Rosj'ommon). Amount of the award made to Michael Dillon Bellew 
Thomas Rorke, Peier Bushe, Luke White, and Patrick Duffy, for their interest in 
certain eel weiis at Lanesborou<<h, required to be taken for the improvement of the 

River Shannon, iii. A/;;). /|0, 41 Plan and sections of the shoal in the River 

Shannon at Lanrsborough, showing the proposed improvements, Rep. iv. 19, and Plate 
17 Transverse sections of the River Shannon at Lanesborough, ti. Plate 18. 

Zaiiesborongh Bridge. Plan, elevation, and section of Lanesborough bridge, over the 
River Slmnnon, showing the proposed improvements, Rep. iv. 19, and Plate 19. 

Lanesborovgh Loch. Table of ihe height of water upon Lanesborough Lock sills, from 
1 February 1836 to 31 December 1838, Rep. iv, App. 39-73. 

Laneshoroitg/t to Ruoshey. Plan of the levels of locks on tlie River Shannon from Lanes- 
borough to Rooskey, sliowing proposed improvements, Rep. iv. 18, and Plate 12. 

Larkin, Edward. See Castle Street, Athlone. 

Latouche, Peter D. See Brumheirny (Leitrim). Irichriagoul (Leitrim). Leitrim 
(Leitrim). 

Lavagh (Roscommon). Amount of the award made to William Hanly and Miss Mary 
Anne Hnnlv, for their interest in lands at Lavagh, required to be taken for the improve- 
ment of the River Shannon, Rep. v. App. 8, 9. 

Lawnhvee (King’s Comity). Amount of the award made to Garrett O’Moore and David 
Horan for the Crihliy Islands eel weirs at Lawnbwee, required to be taken for the im- 
provement of tlie River Shannon, Rep. iii. App. 22, 23. 

Leahinch (Galway). Plan and sections of the shoal in the River Shannon at Leahinch, in the 

King’s County, Rep. ii. Plate 59 Amount of the award made to Colonel I’Estrange 

for eel weirs at Leahinch, required to be taken for the improvement of the River 
Shannon, Rep. iii. App. 22, 23. 

Leitrim (Leitrim). Plan and sections of the shoal in the River Shannon at Leitrim, show- 
ing the proposed improvements, and the terminus of the steam navigation, Rep. iv. 24, 

and Plate Longitudinal and transverse sections of the river course and proposed 

channel, .showinsj the proposed improvements, ib. Plate 74 — —Plans of that part of the 
Lough Allen Canal extending from Drumleagne Lock to Lough Allen, in the parish of 
Kiliogherr, and barouv and county of Leitrim, showing the proposed improvements, 

Rep. iv, Plates 78, 79 Amount of the aw’ard made to Peter D. Latouche, John Kean, 

John M'Guire, juu. and others for their interest in lands at Leitrim required to he taken 
for the improvement of the River Sliannon, Rep. v, App. 16, 17. 

See also Lough Nanouge. Tarmonbarry to Leitrim. 

Leitrim Barony (Leitrim). Araonnt of the award made to proprietors and occupiers in the 
barony of Leitrim for lands and other premises required to be taken for the improvement 
of the River Shannon, Rep. iii. App. 44-47 ; Rep, v. App. 12-19. 

Leitrim to Lough Allen. Report of the Commissioners on the state of the canal navigation 
of the River Shannon from Leitrim to Lough Allen, 4; Rep. ii. App. 52 — —Report 

of-the Commissioners on the present state of the navigation between Leitrim and Lough 

Allen, Rep. iv. 5, 6 Estimate of the cost of the works proposed between Leitrim and 

Lough Allen, ib. 10. 

Leslie, Robert. See Ballylongford (Kerry). Tarhert (Kerry). 

L’Estrange, Colonel. See Ash Island (Galway). Clonmacnoise (King’s County). 
Clooniffeen (King’s County). Leahinch (Galway). Shannon Bridge. 

Lidwell, Mr. See Errina (Clare). 

Lifford. Plan of the proposed wharf on the River Fergus at Lifford, near the town of 

Ennis, Rep. iv. 30, and Plate 1 11 Elevation, plan, and section of the proposed wharf 

at Lifford, neat the town of Ennis, V). 112. 

710 — V. P3 Lillis, 
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G7//S, Miss. See Clare-on-Fergus (Cliire). 

Lbunick City (South Liberties). Amount of the award made to the pioprielors ;md occu- 
piers of certain eel weirs, lands, and other premises in liie city of Limerick, required to 
be taken for tlie improvement of ilie River Shannon, Rep. iii. Apj). 1 2, 13. 

Lmerick Co 7 poratio/i. See Arthur's Ferry (Limerick). 

IjimcricJi District. Schedule of the awards made for cel weirs, lands, and other premises in 
the Limerick district, required to be taken for the improveuu'ut ot the River Shiuinon, 

Rtp. iii. Ajyp. 12-21 Estimate of the probaiilo ultimate value that the public will 

derive from the several lauds, houses, mill sites, See. required, by purchases made for the 
impiovcmeiu of the River Shannon in the Limerick tlisirict, ih. 49. 

Lhnerich to Killaloe Plan of the River Shannon from Limerick to Killaloe, showing the 

.sites of the proposed improvements, Rep. ii- Plate 27 lle|>orl of tlio Commissioners 

on the awards made to owners and occupiers of property required to be ttiken for the 

iiuproveinent of the River Siiannon in this district, Rep. iii. b Alistraet of estimates 

showing the cost of the »evi-ral works, itie amount of compensation iiwardeii, auci the 
proportionate share oftlie total amount to be paid by the [mblic, by the pru[)rieiors, and 
by the district, Rep. iv. 11. 

Limerick to Lough Alien. Tables of the height of water ujion the lock sills of ilie River 
Shannon from Limerick to Lough Allen, from 1 February 1831) to 31 December 1838, 
Rep. iv. App. 39-73. 

Lmerick Navigatiofi. Report of the Conimissioiieis on division No. 2 of the River Shan- 
non, or the navigation of the Shannon from Limerick to Kilhilou*, Jiep. i. 3; Hep. ii, 

11-14, and App. 51 Corre.spondence between the City of Dublin Steam Packet 

Company and ttie Slinnnou Cmmnissioiieis relative to the coulraci fur tolls on tiic 
Limerick navigation, Rtp. iii. App. 52, 53. 

Lmet'ick Navigation Company. Observations of the Commissioners 011 the expediency of 
allowing the Limerick Navigation Company ihll compensation for the value of their 

stock, iiep. ii. 13 Report of the Commissioners on the award inado to the Limerick 

Navigation Company for their interest in tlie imvigiuion ofiiic River Sliunnon, Rep. iii. (i 

Account of the award made to tlu; Limerick Navigation Ooinpariy lor property 

vested in them, required to be taken for the improvement of the River Siiannon, Rcj). iii. 
App. 20, 21— — Statement of the available property and liabilities of the Limerick 
Navigation Company oil the 1st May 1838, Rep. iii. App. 52. 

See also Gillogue Quarry (Clare). Farleen (Tipperary). 

Limerick Port. Return showing the number and registered tonnage <»f vessels (distinguisli- 
ing British from foreign) which have entered inwards and cleared outwards at this port, 
with the esiimated value of the same, from 5 January 183G to Ci January 1839, Rep. iv. 
App. 136 Return siiowing the number and registered tonnage of vessels (distinguish- 

ing British from foreign) winch have entered inwards and cleared ouiwurds at tins port 
(exclusive of Tralee Creek), vvitli the estimated value of the same, from 3 January 1836 
to 6 January 1839, ib. 

Liverpool. Observations on tlie great increase of the trade and produce brought from the 
SluiQuuu via Dublin to Liverpool, Rep, i. 3 ; Rep. ii. Aj>p. 52. 

Lloyd, Lieut.-colonel. See Bej'ry’s Weirs (Athlone). 

Locks. Plan, elevation, and sections of the proposed locks to admit large vessels suitable 

for Meelick and Athlone, Rep. ii. Plate 72 Plan of the levels of locks on the River 

Shannon, from Lanesborough to Rooskey, showing proposed improvements, Rep. iv. 18, 

and Plate 12 Diagram section, showing in a condensed form tlie levels of the present 

and proposed lock sills in that part of the Shannon navigation extending from Rooskey 

to Lough Allen, P/afe 13 Tables of the height of water upon the lock sills, 

from Limerick to Lough Allen, from 1 February 1836 to 31 December 1838, Rep. 'vi. 
App. 39-73* 

See also Jamestoitm Lock. 

Lodge Cut (Roscommon). Amount of ihe award made to Sir Ross Malion, Bart., for his 
interest in eel weirs at Lodge Cut, required to be taken for the improvement of the 

River Shannon, Pep. iii. i4pp. 40, 41 -Plan and sections of the shoals in the River 

Shannon at Lodge Oui, showing the proposed improvements. Rep. iv. 19, and Plate 24. 

Lons Island (Galway). Amount of tlie award made to the Marquis of Clanricarde and 
Martin and Thonia.s Stiuuitoii, for land at Long Island, required to be taken for the im- 
provement of the River Shannon, Hep. iii. App. 24, 25 Section across the River 

Shannon at Long Island, Rep. iii. App. 62. 

Sec also Shannon Bridge to Long Island. 

Long 
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Long Island to AtUone. General plan of the River Shannon from Long Island to Athlone 
showing the proposed improvements. Hep. ii. Plate 38. 

Longford Barony {QaX\sos). Amount of liie award made to the Marquis ofClanrmarde 
and otliera tor eel wens and lands m the barony of Longford, required to be taken for 
llie improvement of the River Shannon, Jvpp. iii, 22, 23, 24, 25. 

Longford ilarany (Longford). Amount of the aw ard made to proprietors and occupiers 
of eel weirs and other property m the barony of Longford, required to be taken for the 
miprovemeni of the River Shannon, Rep. iii. App. 42, 43; Rep. y. App. 2-7. 

Lonpford District. Estimate of the probable ultimate value that the public will derive 
from the Severn lands, houses, mill sites, &c., required, by purchases made lor the im- 

provement of the River shannon in the Longford district, Rep. xW.App 

lisi.mate of the probable ultimate value to the public of the several lands, mill sites. &c 
m the Longford district, to be acquired by ihe awards, Rep. iv. App. 25. 

hovgford, Lord. See Knodtmagrorp Weir (Longford). 

Lonoworth, George and Joseph. See Tkolsel Place, Athlone. 

Lotigk Alien Description of Lough Allen, and slate of the navigation of the Shannon in 

1 onuh Tll^' ■^f ■ 1 '"^“ '““P of tf>e upper Shannon river from Lough Ree to 

Allen, showing the sites .if the proposed improvements. Rep. iv. 17, and Plate i 
Plan and seclions of the Cut at Mount Allen proposed to be opened in order to 
discharge the water of the Arignn river into Lough Allen, and thereby to prevent the 
26 and Pfofe 84'' ‘^0 "PPO'' P®" “f Shannon, Rep. iv. 

See also Battk Bridge to Lough Allen. Boyle Water to Lough Allen. Drum- 
haimr to Laugh Alleii. Leitrim, to Lough Allen. Limerick to Lough Allen. 
LZohAUer°‘' Tolh'’"°' (Roscommon). Tarmonbarry to 

long/, Alien Canal. General section of the course of the River Shannon and the Lough 

Allen Canal, Iroin Battle Bridge to Lough Alien, Rep. iv. 17, 18, and Plate n Plln 

and sections ot the present lock at the southern extremity of the Louoh Allen Canal 

showing the proposed improvements. Rep. iv. 24, and Plate 75 Longitudinal and’ 

transverse sections of ihc River hliannon and presem Lough Allen Canal, sllowino-the nto- 
posed improvemetits, ib Plate 76— Plan of ihat part of ihe Lough Allen Canal extend- 
ing from Rattle Budge Lock to Drumleague Lock, showing the proposed improvemeuts. 

iv. 25, and P/u?e 77_Plan of that pan of the Lough Allen Canal extendinc^ 
from Drumleague Lock to Drumhauver Bridge, in the parish of Kiltoghert and baron? 
and county of Leitrim, showing the proposed improvements, Rep. iv. 25, and Plate 78 
Of tjiat pan of the Lough Allen Caniil extending from Drumhauver Brido-e to 
Lough Alien, m the parish of Kiltoghert and barony and county of Leitrim, shovvinff the 

proposed improvements, J^p. iv. 25, and Plate 79 Transverse sections of the Lou^rh 

Allen Canal, together with an elevation of one of the present bridges, showin<> the 

proposed improvements, iv. 25, and Plate 80 Plan and section of the proposed 

h.uboui at the head of the Lough Alien Canal near Drumsbanbo, in the parish of 
Kiltoghert, barony and county of Leitrim, Rep. iv. 25, and Plate%\. 

Lough Arrow. Section on the lowest connecting line between Lough Arrow and Lough 
Key,i 2 ej). IV. 29,and P/flfe 103. ^ ® 

Lough Carry to BaUle Br^ge. General section of the course of the River Shannon from 
Lough Lorry to Battle Bridge, showing the proposed improvements, Rep. iv. Plate 10. 

See also Lough Nanouge. 

Lo^h JJerg. Report of the Commissioners on the state of the navigation of Lough Derg, 
Rep. u 3 ; Rep. n. 13. 15, and App. 52 Description of Lough Derg and its capa- 
bilities of navigation, Re;?, ii. 16. a & t 

also Callow Lands. Carrigaholt to Lough Derg. Lough Ree. Plans^ 
Steam Vessels. Tolls. 00 o 

Lough Derg to the Athlone Canal. Schedule of the award made for eel weirs, lands, and 
+1 district extending from Lough Derg to the southern extremity of 

Canal, required to be taken for the improvement of the River Shannon, 
Rep. m. App. 22, 23. ^ 

Lough Rrne. Map of the country between the Rivera Shannon and Erne and of the 
counties, showing the general direction of a proposed junction canal to con- 
of the Shannon with that of Lough Erne, and with the Ulster canal 
leading 10 the ports of Belfast and Newrv, Rep. v. Plate 1. 

7 '°-^- r 4 Lough 
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Lomh Fortes. Plan of Lough Forbes on the Shannon navigation, showing the proposed 

improvements, Bep. iv. ao, and Plate 33 Transverse and longitudinal sections of the 

navigation in Lough Forbes, showing the proposed improvements, th. 34. 

Loiiot Key. Report of the Commissioners on the proposed improvement of the navigation 

of Lough Key, so as to rentier it accessible to steam-vessels, Bep. iv. 6 Section on 

the lowest connecting line of the Boyle Water between Loiijjh Key and Lough Arrow, 
Bep. iv. 29, and Plate 103. See also Bmjle Water to Lough Beg. 

Zowhill (Limerick). Amount of the award made to tlie proprietors and occupiers of eel 
weirs, lands, and other premises in the parish of Loughill, required to be taken for die 
improvement of the River Shannon, Rep. iii. App. 12, 13. 

lomh Banome. Estimate of the cost of the works proposed between Lough Nanouge 

and Leitrim" Bep. iv. 10 Diagram section of that part of ihe river Shannon extending 

from Lough Nanouge by the river course to Lough Allen, showing in a condensed form 
the levels of the preseiil summer water and winter Hoods, together with the highest point 
of the several shoals and other impediments to llie discharge of ihe floods; also the 
proposed regulating weirs and reduced levels of the waters, Bep. iv. 1 8, and Plate ] 5 
ieeistrv of details of the borings of the River Shannon from Lough Niinmige to Lough 

Allen, Ren. iv. Ayip. 85-1 12 General section of ihe couree ot the River Shannon 

from ’Lough Nanonge to Lough Corry, showing the proposed improvements. Rep. iv. 

Plate 9 Schedule of awards made for lands, mills, and oilier promises required to be 

taken for ihe improvement of that part ot the River Shannon exteniling tiom Lough 
Nanouge, at the southern extremity of the Jamestown Canal, to Lough Allen, Rep. v. 
App. 10-19. See also Tarmonbarry to Lough Nanouge. 

Louah Ree. Report of the Commissioners on the slate of the navigation of Lough Ree, 

Rep. i. 3 ■ Rep. ii. 16 , and App. 52 Description of Lough Ree and us capabilities of 

nasigalion. Rep. ii. 16 Map of Lough Ree, showing the nresem and proposed 

saihno courses, ib. Plate 75™ — Statement of the directors of the Grand Canal Com- 
pany with reference to the award of the Commissioners for compensation for that 
part of the River Shannon comprised between Lou<^h Ree and Lough Derg, iii. 

Avp. 63-71 Estimate of the cost of the works proposed between Lougli Ree and 

Loue^h Allen, J 2 ep. iv. 6 Index map of the Upper Shannon river from Lough Ree to 

Lou°h Allen, showing the sites of the proposed improvements, lief. iv. 17, and Plate i 

^Sections of the River Shannon, from Ciirreen Ford on Lotigh Ree to Tarmonbarry 

and Cloondra, showing the proposed iaiproveinenis,!^. Plate 6. 

See also Callow luands. Tolls. 

Lovgk Tap. Plan of that pan of the River Shannon extending from Lough Tap, south of 
Drurasna, to Boyle Water, north of Carrick-on-Shannon, showing the sites of the pro- 
posed improvements, and the extent of the flooded lands, Pep. iv. 17, und Plate 4 “ 
Details of the general section of the river course from Lough Tap to Lough Men, 
17, 18, and P/afes 9, 10, 1 1 Plan of shoal in Lough Tap, in tlie county oj Ros- 

common, showing proposed improvement of the Shannon navigation, ih. 21, and Plate 

Longitudinal section of shoal in Lough Tap, showing proposed improvements, 

ib. Plate^S^ Transverse section of shoal in Lough Tap, ih. Plate 52. 

Xow ^ Bruce, Messrs. Employment of Messrs. Low and Bruce, two notaries public of 
eminence in Dublin, to assist tlie Commissioners in making awards to owners and occu- 
piers for property required to be taken fur the improvement of the River Shannon, 
Rep. iii. 6 ; Pep. v. 3. 

Lower Brusna River. Report of Samuel Nicholson on the Callow lands of the 

Brusna River, together with a prospective view of their capability and value after tney 
have been freed from floods by the improvements proposed to be made for the regulation 
of the waters of the Shannon, Rep. iii. App. 58. See also Callow Lands. Plans. 

Lower Conrielloe Baronp (XnmeneV). Amount of the award made to the proprmtors and 
occupiers of eel weirs, lands, and other premises in the barony of Lower Connelloe, 
required to be taken for the improvement of the River Shannon, Rep. iii. App. 12, 13 * 

Lower Park or Rliehogue (Limerick). Amount of the award made to the Limerick corpo- 
ration, Alderman D. F. Mahony, Michael Woods, and Michael Haydn, for 
Lower Park or Rliehogue, required to be taken for the improvement of the Kiv 
Shannon, Rep. iii, App. 12, 13. 

Lower Shannon. Report of the Commissioners on the state of the navigation of the 

Shannon, from the sea to Limerick, including the River Fergus to Clare and Emus, p- • 

2, 3 ; Rep. ii. 6, 7, and App. 51 Mode of raising funds for the proposed works 0 

Lower Shannon, Rep. ii. 10, 11— Chart of the Lower Shannon and the River 
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Lower Shannon — continued. 

showing the sites of the proposed improvements, Rep. ii. Plate 1 Report of the 

Commissioners on the awards made for the proposed works on the Lower Shannon, 

Rep. iii. 6 Abstract of estimates showing the cost of the several works, the amount 

of compensation awarded, and the proportionate share of the total amount to be paid by 
the public, by the proprietors, and by ihe district of the Lower Shannon, Rep. iv. 11. 

Lurga (King’s County). Amount of the award made to the Bishop of Meath, Arthur 
MacGuinness, Kerin Flattery, and others, for eel weirs at Luvga, required to be taken 
for the improvement of the River Shannon, Rep. iii. App. 22, 23. 

Lusmagh (King’s County). Amount of the award made for eel weirs, lands, and other 
premises in the parish of Lusmagh, required to be taken for the improvement of the 
River Shannon, Rep. iii. App. 22-25. Callow Lands. Plans. 

Lynch, Messrs. See Middlebridge Weir (Westmeath). Shannon Bridge. 

Lyons, William. See Carrocormack Weir (Roscommon). Carrowcloughy Weir (Ros- 
common). 

Lyraheg Weir (Roscommon). Account of the award made to the Incorporated Society, 
GfOrge Robinson, James Howe, Clara Howe, and James Rorke, for their interest in 
Lyraheg Weir, required to be taken for the improvement of the River Shannon, Rep. iii. 
^VP' 34 » 35 - 

Lysaght, James. See Errina (Clare). 



M. 

Mahbott's Mill (Athlone). Amount of the award made to Lord Castleroaine, William V. 
Dawson, Jonas Swaine, and William Sproule, for their interest in Mahbott’s Mill, 
required to be taken for the improvement of the River Shannon, Rep. iii. App. 36-39. 

M‘Causland, M. See Tobberatervan (Roscommon). 

M‘Donagh, Mr. See Conamieg (Clare). Kilnascarrif {K.\ng’s County). 

M‘DonagJi, Walter. See Crescent Island (King’s County). Innishirkagh (King’s 
County). 

M‘Donald, William. See Ruskport (Roscommon). 

M^Garry, Richard. See Cloonart River (Longford). 

MacGuinuess, Arthur. See Lurga (King’s County). 

McGuire, John, Jun. See Leitrim. 

M^Keogh, Mrs. See Quillianagk (Tipperary). 

M‘Keogh, Patrick. See Pound Weirs (Killaloe). 

Macklin, George. See Clonfert (Galway). Esker (Galway). 

M'MuUen, John. Letter from John M'MulIen, secretary to the Grand Canal Company, to 
the Shannon Commissioners, dated 10 November 1838, transmitting a copy of the 
memorial of the Court of Directors of ihe Grand Canal to the Lords of the Treasury, 
Rep. V. App. 42 Letter from John M'Mullen to the Shannon Commissioners inclos- 

ing an account of the amount of the Shannon tolls for the last five years, ih. 

47, 48 Letter from the secretary of the Grand Canal Company to the secretary 

of the Shannon Commission, regarding tlie agreement between the Grand Canal Board 
and the Inland Steam Navigation Company, 49. 

M^Ramara, Moran. See Clooneen Cox (Roscommon). 

MPartland, Anne. See Ardnaffron (Roscommon). 

M‘Tiernan, James. See Aughafin (Roscommon). Derrynadoey (Roscommon). 

Madden, James ^ John. See Gurraun (Clare). 

Mahawnagh (Leitrim). Amount of the award made to Tobias Burchill and Alexander 
Kane, for their interest in lands at Mahawnagh, required to be taken for the improve- 
ment of the River Shannon, Rep. v. App. 18, 19. 

Mahon, H. See Castle Troy (Limerick). * 

Mahon, Sir Ross, Bart. Account of the award to Sir Ross Mahon, Bart., for his interest 
in certain eel weirs in the parish of Tarmonbarry, requited to be taken for the improve- 
ment of the River Shannon, Rep. iii. App. 40-43. 

710—V. G Makony, 
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Mahony, Alderman, D. F. See Arthur’s Ferry. (Limerick). 

Maigue River (Limerick). Report of the Commissioners ort the state of the navigation of 

the River Maigue, in the county of Limerick, Rep. ii. lO- Charts of the Maigue 

River, in the county of Limerick, showing the proposed improvements near Adare, 

ib. Plates 22,23 Longitudinal section of the liiver Maigue, from Adare to the 

River Shannon, ib. Plate 24 Amount of the award made to tlie Earl of Dun- 

raven, for land near the Maigue, in the parish of Adare, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 12, 13. 

Maintenance of Works. Report of the Commissioners on the maintenance of the proposed 
works on the Lower Shannon, Rep. ii. 11. 

Malone, John. See Sonagleeragh (Clare). 

Manures. Observations of Samuel Nicholson on tire mineral manures of the Callows on 
lilt- banks of the River Siiannon, Rep. iii. App, 62. 

Martin, John. See Shancoraugh Weir (Athlone). 

Martin, Michael. See Knvcklycroovaun (Killaloe). 

Meiisey, Godfrey. See Newgarden (Limerick). 

Massey, Hugh D. See Errina (Clare). Upper and Lower JJleach Weirs (Clare). 

Massey, S>'\r I-Jngh Dillon, Bsirt. See Anglers Lodge {Cltire), Hrrina {Clare). Faul- 
gan-if (Clare). Landscape (Clare). 

Massey, James F. See Asheaton (Limerick). 

Maunsdl, Major. See Plassey (Limerick). 

Mavnsell, Rev. Richard. See Plassey (Limerick). 

Meara, Patrkh See Errina (Clare). 

Meath, Bishop of. Account of the award made to the Bishop of Meath for eel weirs and 
lands in the counties of Roscommon and the King’s County, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 23. 

A/ce 5 'cft (Galway and King’s Couniy). Observations of the Commissioners on the pro- 
posed improvement of the Shannon navigation at Meelick, Rep. ii. i6, 17 Plan of 

the relative levels of the proposed weirs in the River Shannon ai Meelick, Athlone, and 

Killaloe, iJ. Plate Plan of shoal in the River Shannon at Meelick in King’s 

County, showing the proposed weir and canal, ib. Plate Longitudinal section of 

falls in the River Shannon at Meelick, ib. 43. 48 Transverse sections of the falls 

in the River Shannon at Meelick, above the weirs, ib. Plates 44, 45. 47 -Transverse 

sections of ihe falls in the River Shannon at Meelick, below the weirs, Plate 46 Plan 

and sections of the proposed canal at Meelick, ib. Plate 49 Plan, elevation, and sec- 

tions of the proposed locks to admit large vessels suitable for Meelick and Athlone, 

ib. Plate 72 Amount of the award made to the Marquis of Clanricarde and tlie 

friars of Meelick monastery and others for eel weirs and land at Meelick, required to. 
be taken for the improvement of the River Shannon, Rep. iii. App. 22-27. 

See also Killaloe to Meelick. 

Meelick to Athlone. Abstract of estimates showing the cost of the several works, the 
amount of compensation awarded, and the proportionate share of the total amount to be 
paid by the public, by the proprietors, and by the district. Rep. iv. 11. 

Meelick Monastery. See CromxoelVs Island (Galway). Friars Weir (Galway). Meelick 
(Galway and King’s County). 

Middle Bridge Weir (Westmeath). Amount of the award made to the Incorporated So- 
ciety, Edward J>yncb, and Rose Duffy, for their interest in Middle Bridge Weir, required 
to betaken for the improvement of the River Shannon, Rep.m. App. 34, 35. 

Middle Mills (Westmeath). Amount of the award made to John Charles Kelly, Jaroes H, 
Bracken, Pat Bracken, and James Steele, for property at Middle Mills, required to be 
taken for the improvement of the River Shannon, Rep. iii, App. 32, 33. 

Middle Shannon. Report of the Commissioners on the state of the navigation of the Mid- 
dle Shannon, from Killaloe to Tarmonbariy, Rep. i. 3, 4 ; Rep. ii. 15-17, and App, 52 

Transfer of the Middle Shannon navigation in 1806 to the Grand Canal Company,. 

Rep. ii. 15 The Middle Shannon navigation should be takeq out of the hands of the 

Grand Canal Company, and vested in g Board of Commissioners, ib. 16 Qbsevyatiops 

on 
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Middle Shannon — continued. 

on the present state of the Middle Shannon, and its capabilities of improvement, Rep. ii. 

16 Difficulties in the navigation of the Middle Shannon, *6.17 Report of ilie 

Commissioners on the awards made to owners and occupiers of property required to be 

taken for the improvement of the River Shannon in this district, Rep. iii. 6, 7 The 

Government should resume the whole of the line of the Shannon comprehended between 
Longh Ree and Lough Derg, ib. Observations of the Commissioners on the im- 

portance of carrying out the improvements on the Middle Shannon between Killaloe and 
Tarmonbarry, Rep. iv. 8, 9. 

Mills. Report of the Commissioners on the e.\pediency of the removal of all mill dams 

that interrupt the free discharge of the waters of the Shannon, Rep. ii. 20 General 

abstract sliowiiig the total amount awarded by the Commissioners for mills required to 
be purchased for the improvement of the River Shannon, Rep. v. Jpp. 26. 

See also Awai-ds. Compensation. Value of Property. 

Mire, Patrick. See Newgarden (Limerick'). 

Misset,Jo 1 in. See Inckmgoul(Le\\mn). 

Mitchell, James. See C 7 o>^er? (Galway). 

Mitchell, Messrs. See (Roscommon). 

MoUoy, William. See Cloonacarrow (Roscommon). Cootehall (Roscommon). Cul- 
more (Roscommon). Kmcknacarrow (Roscommon). 

AToore (Roscommon). Amount of the award made to the proprietors and occupiers of eel 
weirs, lands, and other premises in the parish of Moore, required to be taken for the im- 
provement of the River Shannon, Rep. iii. App. 22, 23. 26, 27. 

Moore, Garrett. See Kylenascariff County). 

Moore, Hubert B. See Counselhrs Ford (Galway). 

Moraughan, Thomas. See Jamestoion Bridge (Roscommon). 

Mountallen (Roscommon). Plan and sections of the cut at Mountallen, proposed to be 
opened in order to discharge the water of the Aiigna River into Lough Allen, and thereby 
to prevent the sudden rise of' the floods caused by that river in the upper part of the 

Shannon, Rep.iv. 26, and Plate 84 Amount of the award made to Myles O’Reillv 

Mat O’Connor, James M'Tiernau, and Michael Cooney, for their interest in lands at 
Mountallen, required to be taken for the iraprovemeut of ihe River Shannon, Rep. v. App. 
18, 19. 

Mount Campbell Amount of the award made to Sir Josias Rowley for his in- 

terest in an eel weir at Mount Campbell, required to be taken for the improvement of the 

River Shannon, Rep. iii. App. 44, 45 Plan and sections of the shoal in the River 

Shannon at Mount Campbell, allowing the proposed improvements, Rep. iv. 21, and Plate 
56— Transverse sections of the shoal at Mount Campbell, showing proposed improve- 
ments, ib. Plate 57. 

Mount Daniel (Clare). Amount of the award made to Matthew Barrington, Pat and John 
Mulqueeny, and Thomas Lane, for property at Mount Daniel, required to be taken for 
the improvement of the River Shannon, Rep. iii. App. 14, 15. 

Moyarta Barony (Clare). Amount of the award made to the proprietors and occupiers of 
eel weirs, lands, and other premises in the barony of Moyarta, required to betaken for 
the improvement of the River Shannon, Rep, iii. Jpp. 12, 13. 

Moycarne Rcrowy (Roscommon). Amount of the award made to the proprietors and occu*- 
piers of eel weirs, lands, and other premises required to be taken for the improvement of 
the River Shannon, Rep. iii. App. 22, 23. 26, 27. 

Moydow Barony (Longford). Amount of the award made to proprietors and occupiers of 
eel weirs and other property in the barony of Moydow, required to be taken for the im- 
provement of the River Shannon, Rep. iii. App. 42, 43. 

Mi^drum Weir (Roscommon). Amount of the award made to Rose Duffy for her interest 
in Moydmm Weir, required to be taken for the improvement of the River Shannon, Rep. 
iii. App. 34, 35. 

(Roscommon). Amount of the award made to the Marquis of Wesimeaih lor 
his interest in lands at Moyglass, required to be taken for the improvement of the River 
Shannon, Rep. v. App. 12, 13. 

Moyse, The (Clare). Amount of the award made to the Bishop of Killaloe, and Richard 
"Winuett, for eel weirs at ihe Moyse, required to be taken for the improvement of the 
River Shannon, iii. App. 18, 19. 

7'°— V. G 3 Mutlgi, 
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Midge, Captain. EmployoieDt of Captain Madge in making a survey of the River Shan- 
non with aview to the improvement of its navigation, llej). i. i ; Rep. ii. A.pp. 50. 

miulholland, Catherine. See Grenaneheg Weir (Roscomtnon). 

Mullins's Mill (Athlone). Amoum of the award made to John Charles Kelly, James 
H. Bracken, Pat Bracken and James Mullins, for property at Mullins’s Mill, required lo 
be taken for the improvement of the River Shannon, Rep. iii. App. 32, 33. 

Mulqueeny, Messrs. See Mount Daniel (Clare). 

Mulvany, William T. Employment of Mr. William T. Mulvany, civil engineer, in making 
a survey and valuation of the property on the River Shannon, required to be taken for 
the proposed improvements, Rep. iii. 5 ; Rep. v. 3. 

Mulvey, Michael. See Bishop's Islands. 

Mulvey, Thomas. See Knochmagrory Weir (Longford). 

MuTlIeiimamia {Chre). Amount of the award to the Bishop of Killaloe,ancl John and Paul 
Nihill, for eel weirs at Murilenmanna, required to be taken for the improvement of the 
River Shannon, Rep. iii. App. 18, 19. 

Murtagk, John. See Cloonmustra (Roscommon). 

Mw'tough, James. See Ballytoohey (Roscommon). 

Mnrtough, Thomas. See Cloovdrah (Longford). 



N. 



Namuge Lough. Lough "Nanouge. 

Nash, Richard. See Upper and Loxoer Bleach Weirs (Clare). 

Navan, Owen. See Clooneen Cox (Roscommon). 

Nesbitt, John D. See Counsellor Weir (Roscommon). Injirmary Weir (Ballintubber). 
Lack (Roscommon). 

Nest Island (Clare). Amount of the award made to the Earl of Egremont and Finch White, 
for land at Nest Island, required to be taken for the improvement of the River Shannon, 
Rep. iii. App. 16, 17. 

Nett Island (Galway). Amount of the award matte to the Marquis of Clanricarde and the 
friars of Meelick monastery, for land at Nett Island, required to be taken for tlie improve- 
ment of the River Shannon, Rep. iii. App. 26, 27. 

(Galwaj). Amount of the award made to the Marquis of Clanricarde and 
the friars of Meelick monastery, for land at Nettle Island, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 26, 27. 

Nevin, Owen. See Lack (Roscommon). 

New Bridge Weirs (Westmeath). Amount of the award made to the owners and occupiers 
of New Bridge Weirs, required to be taken for the improvement of the River Shannon, 
Rep. iii. App. 34, 35. 

New Bridges. Observations of the Commissioners on the necessity for the re-construction 
of the bridges over the River Shannon at Athione and Banagher, Rep. iv. g. 

New Garden (City of Limerick). Amount of the award made to William Gabbett, God- 
frey Massey, and Patrick Mire, for eel weirs at Newgarden, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 14, 15. 

New Rooshey (Roscommon). Amount of the award made to John Tredennick, Mary Hanley, 
Terence Shanl}’, and others, for their interest in lands at New Rooskey, required to be 
taken for the improvement of the River Shannon, Rep. v. App. 6, 7. 

Nexury Port. Map of the country between the Rivers Shannon and Erne, and of the ad- 
joining counties, showing the general direction of a proposed junction canal to connect 
the navigation of the Shannon with that of Lough Erne, and with the Ulster Canal, 
leading to the ports of Belfast and Newvy, Rep. v. Plate 1. 

Nicholson, Samxiel. Report of Samuel Nicholson upon the nature and value of those 
lands which lie along that portion of the River Shannon extending from Lough Derg 
to Lough Ree, at present subject to inundation from its floods, together with a pro- 
spective view of their capability and value after they have been freed from floods by 
the impidveraents proposed to be made for the regulation of the waters of the Shannon, 

Rep. iii. App. 55-62 Observations of the Commissioners on Mr, Nicholson’s report 

on 
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Nicholson, Samuel — continued. 

on the present condition and value of the callow lands on the banks of the River Slian- 

non, Rep. iii. 8 ; Rep. v. 5, 6 Report of Samuel Nicholson upon the valuation of the 

callow lands between Lough Derg and Athlone, including those on the Lower Biusna, 
Lusmagh, and Suck rivers, Rep. v. -^pp. 31. 

Nihill, John. See Conambep (Chre). Hag Weir (K.\)\dXoe), KnucUycroovaun i^\\- 
laloe), Murllenmanna (Clare). 

Nihill, William. See Conambeg (Cl&re). Hag Weir (Killaloe). Murllenmanna {Clkxe). 
Sonamoe (Clare). 

Noonan, Messrs. See Dallptohey (Roscommon). 

Notaries Public. Endeavour of the Commissioners to obtain the services of experienced 
and perfectly unprejudiced notaries public. Rep. v. 6. 

See also Low and Bruce, Messrs. 

Notices, Obligation on the part of the Commissioners to give public notice of holdino- 
courts to decide compensation claims, Rep. iii. 3. 

Nugent, James. See Fish House Weirs (Longford). 



O. 

Oakport (Roscommon). Amount of the award made to the Rev. Thomas Gough and 
William MoUoy, for their interest in lands at Oakport, required to be taken for the 
improvement of the River Shannon, Rep. v. App. 20, 21. 

Oatmeal. Return of the flour and oatmeal brought by the City of Dublin Steam Packet 
Company’s boats from the interior and River Shannon, for shipment to Liverpool by 
their steamers. Rep. i. App. 7 ; Rep. ii. App. 53. 

O'Beirne, Francis. See ^noc/ttucar (Roscommon). (Leitrim). 

O'Brien, Sir Lucius. See Clare^on-Fergiis (Clare). 

O'Brien, Major. See Island or Castle Weirs (Limerick). 

O’Brien, Thomas. See Knuchlycroovaun (Killaloe). 

Obstructions. Legal difi&culties relative to the question of obstructions in the river during 
the progress of the Commissioners’ inquiry. Rep. iii. 4. 

O’Connor, Mat. See (Roscommon). DerrynatZoey (Roscommon). 

O'Moore, Garrett. See Lichanacliha (King’s County), Kylenascarif {king’s Counly). 
Lawnhwee (King’s County). 

O’Reily, Myles J. See Axtghajin (Roscommon). Derrynadoey (Roscommon). 

Ordnance Board. Report of the Commissioners on the satisfaction of the claims of the 
Board of Ordnance for their interest in property required to be taken for the improve- 
ment of the River Shannon, Rep. iii. 6, 7 Correspondence between the Shannon 

Commissioners and the Board of Ordnance, relative to the minute of arrangements 
made as to the lands and premises required for the purpose of the Shannon Commission, 
Rep. iii. App. 62, 63 Minute of the arrangements made between the Shannon Com- 

missioners and the Board of Ordnance, respecting the land, premises, &c. required for 
the purposes of the Shannon Improvement, ib.63, 64. 

See also Cloonahogue (King’s County). CromweWs Island (Galway). Esker 
(Galway). Innishirkagh (King’s County). ^ 

Ormsby, Arthur. See Bird Hill (Tipperary). Parieen (Tipperary). 

Owners and Occupiers. See Awards. 

Owney and Arra Barony (Tipperary). Amount of the award made to owners and occu- 
piers of eel vveirs, lands, and other premises in the barony of Owney and Arra, required 
to be taken for the improvement of the River Shannon, ^p. iii. App. 16, 19. 

Oijhill Island. Plan and sections of the shoal in the Boyle Water at Oxhill Island, show- 
ing the proposed improvements, Rep. iv. 28, and Plate 97. 
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Parser Standish. See Pound fVeirs. Rolleston Weir. 

Parteen (Tipperary). Amount of the award made to Mr. Ormsby, George Twiss, and the 
Limerick Navigation Company, for eel weirs at Parteen required to be taken for the 
improvement of the River Shannon, liep. iii. App. 16, 17. 

Passengers. Number of passengers conveyed in tlie vessels of the City of Dublin Steam 
Packet Company on the River Shannon in 1834 and 1835, Eep. i. App. 7; ii. 
App. 53- 

Patterson, E. See (Roscommon). 

Patterson, Marcius, See Ardcloong (Clare). 

Peacock, Sir Nathaniel, Representatives of. See Clare-on-Fcrgus (Clave). 

Peters, St., Athlone (Roscommon). Amount of the award made to owners and occupiers 
of eel weirs, land, and other premises in the parish of St. Peter’s, Athlone, required to be 
taken for the improvement of the River Shannon, Rep. iii. App. 30-40. 

Peyton, Charles, See Knochvicar (Roscommon). Tobberatervan (Roscommon). 

Peyton, John H. See Po7'^ (Roscommon). 

Peyton, Tobias. See Kilteasheen (Roscommon). 

Plans. Obligation on the part of the Commissioners to lodge plans of the various pre- 
mises or property that might be affected by their operations, Jiep. iii. 3 List of the 

plans prepared agreeable to the Act 5 6 Will. 4, c. 67, showing the lands, eel weirs, 

mills, and other premises required to be taken for the proposed improvements. Rep. v. 

App. 28-30 List of plans having reference to the schedules of tlie callow lands 

between Lough Derg and Athlone, including those on the Lower liriisna, Lusmagh, and 
Suck rivers. Rep. v. App. 41 See also Deposit of Plans. 

Plassey (Limerick). Report of the Commissioners on the state of the flooded lands be- 
tween Plassey and Castle Connell, and the means of reclaiming them, Rep. iii. 8 

Amount of the award made to Rev. Richard Maunsell, Major Mnunsell, and Reuben 
Harvey, for property at Plassey required to be taken for the improvement of tlie River 
Shannon, Rep. iii. App. 14, 15. 

Plassey Bridge. Proposed construction of a wooden bridge at Plassey, on the River 

Shannon, liep. ii. 14 Plan and sections of the proposed foot bridge over the River 

Shannon at Plassey, ib, Plate 29. 



Plassey Mill. Plan of the River Shannon, showing the sites of the borings at Plassey 
Mill, Rep. ii. Plate 74. 

Poolboy Mill. See Value of Properly. 

Rorf (Roscommon). Amount of award made to John H. Peyton for his interest in an eel 
weir at Port required to be taken for the improvement of the River Shannon, Rep. iii. 
App. 44, 45—- — Plan and sections of the shoal in the River Shannon at Port, showing 
the proposed improvement of the navigation, Rep. iv. 24, and Plate 72. 



Portumna to Athlone. Report of Mr. Rhodes on the neglected state of the Middle 
Shannon navigation from Portumna to Athlone, Rep. ii. 15. 

Portumna to Banngher. General plan of the River Shannon from Portumna to Banagber, 
showing the proposed improvement. Rep. ii. Plate 35. 



Pound Weirs (Killaloe). Amount of the award made to Mr. Parker, William Cordue, and 
Patrick M'Keogh, for the Pound Weirs below the bridge at Killaloe, Rep. iii. Avp. 
16,17. ^ > r n 



Price, John. See Upper and Lower Bleach Weirs (Clare). 
Property. See Value of Property. 



Proprietors. See Awards. 



Public Money. See Advances of Public Money. 

Purchase of Lands. General abstract, showing the amount awarded by the Commissioners 
for the several descriptions of property required to be purchased for the improvement of 

the River Shannon, Rep, iii. Jipp, 49 -Expediency of all the purchases of fishing 

weirs, mills, lands, and premises required for the proposed improvements of the River 
Shannon, being made at once, Rep. iv. 9. also Value of Property. 
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Q. 

Querrin Creek (Clare). Report of the Commissioners on the slate of the navigation of the 
River Shannon at Qnerrin Creek in the county of Clare, Ref. ii. 9— — Map of Querrin 
Cieek, on the River Shannon, in the county of Clare, showing the proposed iii'prove- 
umue,ib. Plate — Plan and sections of ihe proposed wharf on the Rivet Shannon 

at Querrin Creek, ib. Plate 5 Plan of Qnerrin Creek on the River Shannon, showing 

the sites of ihe borings, ib. Plate 74 Amount of the award made to William Burrough 

and Randolph Burrough, for property at Querrin required to be taken for the improvement 
of the River Shannon, Rep. iii. App. 12, 13. 

Quilla Weir (Killaloe), Amount of the award made to Philip Reade, ihe Misses Tandy 
Patrick Ryans, Miss Spaiglit, and Mrs. Fairtdough, for the Quilla Weir, above the 
bridge of Killaloe, Rep. iii. App. 18, 19. 

Quillianagh (Tipperary). Amount of tlie award made to John Joseph Henry, Mrs. 
M‘Keogh, and Stephen Atkins, for property at Quillianagh required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 18, ig. 



Raising Money. Report of the Commissioners on the mode of raising money for the 
execution of the proposed works on the River Shannon, Rep. ii. 10-18. 

See also Assessment. Funds. 

Rathcline Barony (Longford). Amount of the award made to proprietors and occupiers of 
eei -weirs and other property in the barony of Rathcline, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 40, 41. 

Ratigan, Messrs. See Kilnacarrow (Longford). 

Rea, Messrs. See Angler's Lodge (Clare). 

Reade, Philip. See Quilla Weir (Killaloe). 

Reclamation of Lands. See Flooded Lands. 

RecommendatioTis of ihe CommissiowTs, Principles upon which the recomniendaiions of the 
Commissioners have been made. Rep., ii., 20, 21. 

Ree, Lough. See Lough Ree. 

Rents. Landlords and proprietors should be compelled to abate the rents of the under 
tenants in all cases where compensation for their interest has been made, Rep. iii. 5. 

Repaym^t of Money, Observations of the Commissioners respecting th.e repayment by 
counties and districts, of such portion of the moiety of the expenses as may be required 
to make up the deficiency in the amount received for tolls, Rep. iii. 9. 

Reynolds, James. See Cloonacarrow (Roscommon). 

Rhehogue or Lower Parh (Limerick). Amount of the award made to the corporation of 
Limerick, Alderman X). F. Mahony, Michael Woods, and Michael Haydon, for property 
at Lower Park or Rhehogue, required to be taken for the improvement of the Rivet 
Shannon, R^. iii. App. 12, 13. 

Rhodes, Mr. Employment of Mr. Rhodes in making a survey of the River Shannon with 

a view to the improvement of its navigation, Rep. i. 1 ; Rep. ii. App.^o Observations 

of the Commissioners on the general principles for the improvement of the River Shan-, 
non, as laid down in Mr. Rhodes’s report, Rep. ii. 14— — Extract from Mr. Rhodes’s 
report on the neglect of the Grand Canal Company to maintain the Middle Shannon, 
navigation, Rep. ii. 15. 

Rice, Right. Hon. Thomas Spring. See Foynes (Limerick)., 

Rivers. See Tributary Streams. 

Roads. Plan of the proposed road at Aihlone from Gonnaught-street to, the Cross Roada, 
to Roscommon and Galway, Rep. ii. Plate 70. 

Jioierfsioton (Limerick). Amount of the award made to the owners and occupiers of lee 
weirs, lands, and other premises in the parish of Robertsiown, required to be t^ken foj 
the improvement of the River Shannon, Rep. iii. App., 12, 13. 

710 — V. G 4 Robinson, 
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Robinson, George. Amount of tile awartl made to George Robinson for property in the town 
of Athlone, required to be taken for the improvement of the River feliannoii. Rep. lii. 
App. 30-35. 

See also Carrowhenry Aubrey Weir (Westmeath). Lyraheg Weir (Roscommon). 

Roch, James. See Cloondrah (Longford). 

Rocky Bill Weir (Roscommon). Amount of the award made to the proprietors and 
occupiers of Rocky Hill Weir, required to be taken fur the improvement of the River 
Shannon, Rep. iii. App. 36, 37. 

RoUesion Weir (Killaloe). Amount of the award made to Mr. Rollesion, Siandish 
Parker, and James Ducey, for Rolleston Weir below the Bridge at Kilhiloe, Rep. iii. 
App. 16, 17. 

RoosJeey (Roscommon). Longitudinal sections of the present lines of navigation of the 

River Shannon at Cloondrah and Rooskey, Rep. iv. 17, am! Plate 8 Plan of shoal in 

the River Shannon at Rooskey, showing proposed imiirovement of the uavigaiion, Rep. 

iv. 20, and Plate 43 Transverse section of slioal at Rooskey, showing proposed itn- 

provemenis,j6. Plate 44 Longitudinal section of slioal at Rooskey, showing proposed 

improvemeiiis, Rep. iv, 21, and Plate 45 Longitudinal section oi tlie present canal at 

Rooskey, showing proposed improvements, Rep. iv. 21, and Plate 45 a—— Table showing 
the number of days in each month of the years 1836, 1837, and 1838, on which the waters 
of the River Shannon, between Rooskey and Jamestown, were at and above the several 

heights meniioned in the table, Rep. iv. App. 33 Diagram section showing in a 

condensed fonn tlie levels of tlie present and proposed lock sills in that part of the 
Shannon navigation extending from Rooskey to Lough Allen, Rep. iv. 18, and Plate 

13 Amount of the award made to John ' 1 ‘redennick, Michael Kellehcr, James Ford, 

and others, for their interest in lands at Rooskey required to be taken for the improve- 
ment of the River Shannon, Rep. v. App. 6-9. 

See also Cloondrah to Rooskey. Laneshorough to Rooskey. New Rooskey. 

Rooskey Lock. Tables showing the rise and fall of the River Shannon at Rooskey Lock, 
for the periods between 1 February 1836 and 3^ December 1838, Rep. iv. 3® " 

Table of the heidit of water upon Rooskey Lock sills, from 1 February 1836 to 31 
December 1838, Rep. iv. App. 39-73. 

Rorke, James. See Lyraheg Weir (Roscommon). 

Rorke, Patrick White Bryan. See Cloonalienague (King’s County). 

Rorke, Thomas. See Laneshorough (Roscommon). 

Rowley, Sir Josias. See Mount Campbell (Leitrim). 

Ruskport (Roscommon). Amount of the award made to the Archbishop of Tuam, William 
M‘Donal(l, and John Feeny, for their interest in lands at Rushpori required to be taken 
for the improvement of the River Shannon, Rep. v. App. 8, 9. 

Rtisilep (Longford). Amount of the award made to Sir Morgan Crofton, Rev. Dr. Craw- 
ford, and C. Armstrong, for their interest ia certain eel weirs at Ruskey required to be 
taken for the improvement of the River Shannon, Rep. iii. App. 42, 43. 

Ryan, Ann. See Solaari (Clare). 

Ryan, George. See Faulbaun (Limerick). 

Ryan, Patrick. See Quilla Weir (Killaloe). 

Ryan, Thomas. See Faulgarrif (Clare). 

Rynagh (King’s County). Amount of the award made to the proprietors and occupiers of 
eel weirs, lands, and other premises in the parish of Rynagli required to be taken for 
the improvement of the River Shannon, Rep. iii. App. 22, 23. 26, 27. 

Ryves, Massey. See Faulbaun (Limerick), 



S. 

St. George, Mr. Observations of the Commissioners on the liberality of Mr. St. George, 
the proprietor in fee of premises at Carrick-on-Shannon, in giving them without remu- 
neration, Rep. v. 4. 

See also (Leitrim). Carrick-on-Shannon Town Parks (Leitrim). 

St. George, Thomas B. Bishop’s Islands. CVoonSam (Roscommon). Grand Canal 

Company’s Island (Roscommon). 

St. Peter’s, 



Printed image digitised by the University of Southampton Library Digitisation Unit 




SHANNON NAVIGATION. 



57 



2— Reports, 1 836-1839 — continued. 



St. Peter’s, Athlone, (Roscommon). Amount of the award made to owners and occupiers 
of eel weirs, lands, and other premises in the parish of St. Peter’s, Athlone, required 
to he taken for the improvement of the River Shannon, Rep. Hi. App. 30-40. ' 

Salmon Fisheries. Observations of the Commissioners on the award of compensation to 
parlies interested in the salmon fisheries on the River Shannon, Rep. iii, 7. 

Sampson, Denis. See Knucklycroovaun (Killaloe). 

Scally, Thomas. See Island Weir (Longford). 

Scanlan, James. See Ardchony (Clare). 

Scarrif River. Estimate of the cost of the works proposed on the ScarrifF River, Rep. Iv. 
10 Abstract of estimates, showing the cost of the. several works, the amount of com- 

pensation awarded, and the proportionate share of the total amount to be paid by the 

public, by the proprietors, and by the district, ib. 12 Plan of part of the River 

Scarriff between Knockroo and Lough Derg, in the county of Clare, showing the pro- 
posed improvement of the navigation, Rep. iv. 30, and Plate 113 Longitudinal and 

transverse sections of the river course, showing the proposed improvements, "* 5 . Plate 114. 

Scott, John Biridon. See Kildysart (Clare). 

Scrubby Island (Galway). Amount of the award made to the Marquis of Clanricarde and 
the Iriars of Meelick monastery, for land at Scrubby Island, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 26, 27. 

Shancoraugh Weir (Athlone). Amount of the award made to John Ennis, Messrs. Dufiy, 
.John Martin, Alicia Henehai*, and Mary Curling, for their interest in Shancoraugh 
Weir, required to be taken for the improvement of the River Shannon, Rep. iii, App. 

36, 37- 

Shanly, John. See Clooneen Cox (Roscommon). 

Shanly, Terence. See New Rooshey (Roscommon). 

Shannon Bridge. Plan and sections of the shoal in the River Shannon and canal at Shan- 
non Bridge, showing the proposed improvements, Rep. ii. Plate 6^ Amount of the 

award made to Colonel L’Estrange, Thomas Gunning, Alexander and Dominick Lynch, 
for lands at Shannon Bridge, required to be taken for the improvement of the River 

Shannon Rep. iii. 26, 27 Amount of the award made to Alexander Lynch, Dominick 

Lynch, and Alexander Adams, for eel weirs at Shannon Bridge, required to be taken for 
the im|)royement of the River Shannon, Rep. iii. App. 22, 23. 

See also Banagher to Shannon Bridge. 

Shannon Bridge Lock. Table of the height of water upon Shannon Bridge lock sills, from 
1 February 1836 to 31 December 1838, Rep. iv. App. 39-73. 

Shannon Bridge to Long Island. General plan of the River Shannon from Shannon Bridge 
to Long Island, showing the proposed improvements, Rep. ii. Plate 37. 

Shannon River. Personal view taken by the Commissioners of the whole of the River 
Shannon, from the sea, at its mouth, to its source in Lough Allen, Rep. i. i ; Rep. ii, 

App. \ Description of the River Shannon and peculiarity of the character which 

the different parts present. Rep. i. i ; Rep. ii. App. 50,51 History of the River Shan- 
non, and general description of the navigation, Rep.ii. n, 12 Observations ofthe Com- 
missioners on the general principles for the improvement of the River Shannon, ib. 14 

Statement of the directors of the Grand Canal Company with reference to the award 
of the Commissioners for compensation for that part of the River Shannon comprised 
between Lough Ree and Lough Derg, with a return of the tolls on the Grand Canal, 

for the sixteen years prior to 1838, Rep. iii. App. 65-71 Description of the River 

Shannon between Leitrim and Lough Allen, Rep. iv. 5 Map of the country between 

the Rivers Shannon and Erne, and of the adjoining counties, showing the general 
direction of a proposed junction canal to connect the navigation of the Shannon with 
that of Lough Erne, and with the Ulster Canal, leading to the ports of Belfast and Newry, 

Rep. V. Plate 1 Trial sections across the summit of the country in the county of 

Leitrim between the Rivers Shannon and Erne, showing the most favourable passes 
thereon, with the relative heights at which they afford the capabilities of forming the sum- 
mit level for a proposed junction canal between the navigation of these rivers, ib. Plate 2. 
See also Steam Vessels. Tolls. Tributary Streams. 

Shannon River to Boat House Ford. General section ofthe Boyle Water, from its junction 
with the River Shannon to the Boat House Ford, near the town of Boyle, Rep. iv. 
Plate 91. 

Skavghnessey, Patrick See Kilnascarrif County). 

Shortt, Francis. See Cussaan (Tipperary). 

710 — V. H Simpson, 



Printed image digitised by the University of Southampton Library Digitisation Unit 



SHANNON NAVIGATION. 



5B 

2— Reports, 1 836-1 %z^—cominued. 



Simpson, John. See C/iarZtJSiOiUJW (Roscommon). 

Simpson, Pierce. See CuUycunivap (Roscommon). 

Small Island (King’s County). Amount of the award made to Valentine Bennett and Wil- 
liam Staunton, for land at Small Island, required to be taken (or the improvement of the 
River Shannon, Hep. iii. Apjj. 24, 25. 

Smith, Mrs. See Ballinagh (Tipperary). 

Sofollahaun (C\nxt). Amount of the award made to the Bishop of Killaloe, the Messrs. 
Nihill, Anne Ryan, and Michael Edwards, for an eel weir aiSolotlaliaun, above the bridge 
of Killaloe, Rep. iii. App. 20, 21. 

Sograun (Clare). Amount of the award made to the Bisiiop of ICillaloe, the Messrs. Niliill, 
Anne Ryan, and Michael Edwards, for an eel weir at Sograun, above the bridge of 
Killaloe, Rep. iii. App. 20, 21. 

Solaan (Clare). Amoimt of tlie award made to the Bishop of Killaloe and Mrs. Anne Ryan, 
lor eel weirs at Solaan, required to be taken for the improvement of the River Shannon, 
'Rep. iii. App. 20, 21. 

Somacaun (Clare). Amount of the award made to the Bishop of Killaloe and other pro- 
prietors, for eel weirs at Somacaun, required to be taken lor the impiovenient ol the 
River Shannon, Rep. iii. App. 18, 19. 

Somaree (Clare). Amount of the award made to the Bishop of Killaloe and Michael 
Edwards, for an eel weir at Somaree, above ilic bridge at Killaloe, Rep. iii. App. '20, 21. 

Soiaweenagh (Clare). Amount of the award made to the proprietors and occupiers of the 
eel WfiiS at Sumweenagh, required to be taken for the improvement of the River Shan- 
non, Rep. iii. App. 18, 19. 

Soiiagleeragh (Clare). Amount of the award made to the Bisliop of Killaloe and John 
Malone, for an eel weir at Sonagleeragh, above the bridge at Killaloe, Rep. iii. App. 
20, 21. 

Soiiagot Eel Weir (Killaloe). Amount of the award to John Joseph Henry, Mr.!. E. Has- 
tings, and William Ellis, for the eel weir called Sonagoi, below the bridge at Killaloe, 
Rep. iii. App. 16, 17. 

Sonagotoer (Clare). Amount of the award made to the Bishop of Killaloe and John 
Malone for an eel weir at Sonagower, above the bridge at Killaloe, Rep. iii. App. 20, 21. 

(Clare). Amount of the award made to ilie Bisliop of Killaloe and Mathew 
Nihill, for the eel weir at Sonagvina, required to be taken for the improvement of the 
River Shannon, Rep. iii. App. 18, 19. 

Sonahaun (Clare). Amount of the award made to tiie Bishop of Killaloe and Anne Ryan, 
for an eel weir at Sonahaun, above the bridge of Killaloe, required to be taken for the 
irapiovement of the River Shannon, Rep. iii. App. 20, 21. 

Sonamoe (Clare). Amount of the award made to the Bishop of Killaloe and Mathew 
Nihill, for the eel weir at Sonamoe, above the bridge of Killaloe, Rep. iii. App. 18, 19. 

Spaight, Miss. See Quilla Weir (Killaloe). 

Sproide, James. See Cornafrehore, alias Frehole Weir (Roscommon). Cwraghfea Weir 
(Athlone). 

Sprovle, William. See Mahbott’s Mill (Athlone). 

Staunton, Mar'k. See Ardh Island (Galway). 

Staunton, Martin. See Illawnaglee (Galway). Long Island (Galway). 

Staunton, Thomas. See Coarse Island (Galway). Islandbeg (Galway). Long Island 
(Galway). 

Staunton, William. See /sZawd (King’s County). 

Steam Navigation. See Inland Steam Navigation. 

Steam Vessels. Establishment of a steam vessel on Lough Derg to navigate between Kii- 

laloe and Portumna Bridge, Rep. i. 3; Rep. ii. App. 52 Introduction of steam power 

on the navigation of the River Shannon by the Inland Steam Navigation Company, 

Rep.'u. 17 Observations of the Commissioners on the importance of the proposed 

improvements to render the River Shannon suitable for steamers of a large class. 
Rep. iv. 8. 

Steele, James. See Middle Milk (Westmeath). *SfeeZ’s ikfiZZ (Athlone). 

SteeV^ 
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Steel’s Mill (Athlone). Amount of the award made to John Charles Kelly, James H. 
Bracken, Pat Bracken, and James Steele, for property at Steel’s Mill, required to be 
taken for the improvement of the River Shannon, Kep. Vu. App. 32, 33. 

(Limerick). Amount of the award made to the owners and occupiers for their 
interest in eel weirs, lands, and other premises in the parish of Stradbally, required to be 
taken for the improvement of the River Shannon, Rep. iii. App. 14-17. 

Stroliestown (Roscommon). Report of the Commissioners on the state of the uavi'^atiou 
of the River Shannon and its tributaries, in the neighbourhood of Strokestown, Rep. 'w.Q. 

Strugglers Weir (Kind’s County). Amount of the award made to Captain Clifford Trotter- 
and the Messrs. Killeen, for an eel weir called the Strugglers, required to be taken for 
the improvement of the River Shannon, Rep. iii. App. 22, 23. 

Suck River. Report of Samuel Nicholson on the callow lands of the River Suck, toge- 
ther with a prospective view of their capability and value after they have been filed 
from floods by the improvements proposetl to be made for the regulation of the waters 
of the Shannon, Rep. iii. App. 58. See also Callow Lands. Flans. 

Swuine, Jonas, See Mabbott’s Mill (Athlone). 

Sioivel Bridges. Plan and elevation of the proposed cast-iron swivel bridge over the canal 

at Athlone, Rep. ii. Plate 73 Plan of the proposed canal and swivel bridge and weir 

at Clare on the River Fergus, Rep. iv. 29, and Plate 105 Plan and sections of the 

proposed swivel bridge ^ver the River Fergus at Clare, ih. Plate 106, 107. 



T. 

Tampulkelfy (Tipperary). Amount of the award made to owners and occupiers of eel 
vyen-3, lands, and other premises in the parish of Tampulkelly, required to be taken for 
the improvement of the River Shannon, Rep. iii. App. 16-19. 

Tandy, The Misses. See Quilla Weir (Killaloe). 

Tap Lough. See Lough Tap. 

Tarbert (Kerry). Report of the Commissioners on the state of the navigation of the River 

Shannon at Tarbert, in the county of Kerry, Rep. ii. 7, 8 Plan, elevation, and section 

of the jetiy work to be constructed at the end of the proposed new pier at Tarbert, 
Plate 71' Limits of the district which it is proposed should be ta.ved to defray a por- 
tion of the expense of the pier and landing wharf at Tarbert, Rep. iii. 9 Amount of 

the award made to Robert Leslie for land at Tarbert, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 12, 13. 

Tarbert Harbour (Kerry), Plan of Tarbert Harbour on the River Shannon, in the county 
of Kerry, showing the course of the tides and the proposed improvements, Rep. ii. 

Platen Plan and section of tiie proposed pier and w'ooden jetty at Tarbert Harb^our, 

ib. Plate 12 Plan of part of the River Shannon, showing the sites of the boiinc»'s at 

Tarbert Harbour, ib. Plate 74. ' * 

Tarmonbarry (Roscommon). Amount of the award made to proprietors and occupiers of 
eel weirs and other property in the parish of Tarmonbarry, required to be taken for the 
improvement of the River Shannon, Rep. iii. App. 40-43; Rep. v. App. 2, 3. 6, 7, 8, 9 
— — Chart of the River Shannon, from Tarmonbarry to Jamestown Canal, showing the 

sites of the proposed improvements, Rep. iv. 17, and Plate 3 Plan of the River 

Shannon at Taimonbarry, showing ihe obstructions to the navigation, and the proposed 

improvements. Rep. iv. 19, and Plate 25 Longitudinal section of sboal in the Shannon 

River, at Tarmonbarry, ib. Plate 26 Transverse section of the shoal at Tarmonbarry, 

showing the bridge, and the proposed improvements, Plates 27, 28. 

See also Athlone to Tarmonbarry. Curreen Ford to Tarmonbarry. Killaloe to 
Tarmonbarry. 

Tarmonbarry to Leitrim. Report of the Commissioners on the state of the navigation of 
the River Shannon, from Tarmonbarry to Leitrim, Rep. i. 4; ^p. ii. App. 52 ; Rep. iv. 

3“5 Object of the proposed works to be executed between Tarmonbarry to Leitrim 

ib. 5— —Abstract of estimates, showing the cost of the several works, tiie amount of 
compensation awarded, and the proportionate share of the total amount to be paid bv the 
public, by the proprietors, and by the district, ib. 12. 

Tarmonbarry to Lough Allen. Report of the Commissioners on the awards made to 
owners and occupiers of property required 10 be taken for the improvement of the Rivet 

Shannon in this district, Rep. iii. 7 ; Rep, v. 3, 4 Schedule of awards made for lands, 

710 V. H 2 mills. 
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Tarnionbarry to Lough Allen — continued. 

mills, and other premises, required to be taken for the iniprov^eiit of that part of ihe 
River Shannon estendiiig from Tarmonbarry to Lough Allen, Rep. v. App. 1-24. 



Tarmmibarry to Lmgh Nanouge. Estimate of the cost of the works proposed between Tar- 
monbarry and Lough Nanouge, Rep. iv. 10-— General section of the course of the 
River Shannon from Tarmonbarry to Lough Nanouge, opposite James own Canal, 
showing proposed improvements. Rep. iv. 17, and P?n(e 7— Rogistvy of details of the 
borings of the River Shannon from Tarmonbarry to Lough Nanouge, Rep. iv. App. 
77-84. 



Taughren, Thomas. See Knochadaff (Roscommon). 

Temple, Roherl Hamicock. See Greuanebeg Weir (Roscommon). 



Tenure of Land. Difficulties of the Commissioners in arriving at an equitable decision in 
each case of compensation, from the conditions under winch property is usually held in 
Ireland, Rep. iii. 5. 

T/io/sef (Athlone). Amount of the award made to Lord Kilmaine, the Incorporated 
Society George and Joseph Longworth, and others, for property in Tliolsel Place, 
Athlone', required to be taken for the improvement of the River Shannon, Rep. in. App. 

30,31- 

TIumond Bridge. Report of the Commissioners on the state of the navigation of the 
River Shannon at Thoinond Bridge, Rep. ii. ll, 12 . 



Titles to Estates. Denial of the right of the Commissioners to inquire into questions of 
title. Rep. iii. 4. 

ToUemteroan (Roscommon). Amount of the award made to M. M'Cansland and 
Charles J. Peyton, for their interest in lands at Tobberalervan, required to be taken for 

■ the improvement of the River Shannon, Rep. v. App. 18, 19. 

Tolls Observations of the Commissioners outlie subject of tile levy of tolls on the River 

Shannon, and their application, Rep. iii. to Maitiimini rate of toll proposed to be 

fixed on the River Shannon, and on Longh Derg, Longli Ree, and Lough Allen, it. 

Return of all commodities carried on the Grand Canal from the River Shannon 

to Dublin, and the amount of tolls for sixteen years, ending December 1837, Rep. 111. 
App. 72. 

Tomgreany (Clare). Report of the Commissioners in favour of constructing a landing quay 
at Tomgreany, in the county of Clare, Rep. iv. 7. 

Tomishi (Longford). Amount of the award made to Sir M. Crofton, Bart., and John 
Farrell, for their interest in lands at Toniiska, required to be taken for the improvement 
of the River Shannon, Rep. v. App. 6, 7. 



Trade Boats. Desoriptioii and tonnage of merohandiae and other articles conveyed by^the 
trade boats on the Upper Shannon navigation in the years 1835, 1S36, and 1837, Rep. 
iv. App. 136. 

Transit of Goods. See Agricultural Produce. ^ 

Treaben (Galway). Amount of the award made to the Marqnis of Clanricarde, Thomas 
Kill^n, and fkrick Killeen, for land at Treabeg, required to be taken for the improve- 
ment of the Rivet Shannon, Rep. iii. App. 24, 2g. 



Tredennich, John. See Cloonafill (Roscotqmon). Counsellor Weir (Roscommon)- 
(Roscommon). 

Triambles (Athlone). Amount of the award made to Catherine Mulholland and Widow 
Corrigan, for their interest in eel weirs called Triambles, required to be taken for the im- 
provement of the River Shannon, Rep. iii. App. 36, 37. 

Tributary Streams. Report of the Commissioners for tile improvement of the River Shan- 
non on the opening of tributary rivers for navigable' purposes, Rep. iii. 8, 9— — 
of the Commissioners on the state of the tributaries of the River Shannon in tlie oistnot 

between Leitrim and Lough Allen, Rep. iv. 6 Report of the Commissioners on tlie 

present state of the navigation of the tributary streams of the lower or Apt division 1 

the Shannon, ib. Report of the Commissioners on the state of the navigation ot tii 

tribuiaries of the third division of the River Shannon, ih. 7. 

TroUer, Captain Clifford. See Crescent Island (King’s County). InnisUrkagh OAmg’e 
County). Kilnascarrif (King’s County). Stragglers Weir (Ktng’s County). 

Tuam, Archbishop of. See Jamestown (Leitrim). Bushpost (Roscommon). 

Tullagh 
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Tullagh Baro 7 iy (Clare). Amount of the award made to the owners and occupiers of eel 
weirs, lands, and other premises in the barony of Tullagh, required to be taken for the 
improvement of the River Sliannon, Rep. iii. App. 14-19. 

Tnlly (Leitrim). Amount of the award made to Francis O’Beirne and Owen Horan, for their 
interest in lands at Tully, required to be taken for the improvement of the River Shannon, 
Rep. V. App. 12, 13. 

Ttimua (Roscommon). Amount of the award made to proprietors and occupiers of the 
parish of Tumna for lands and other premises, required to be taken for the improvement 

of the River Shannon, Rep. iii. App. 44-47; Rep. v. App. 14-19 Plan and sections 

of the shoal in the Boyle Water at Tumna, showing the proposed improvements, Rep. iv. 
27, and Plate 93. 

Twiss, George. See Parteen (Tipperary). 



U. 

Ulster ^ Canal. Map of the country between the Rivers Shannon and Erne, and of the 
adjoining counties, showing the general direction of a proposed junction canal to connect 
the navigation of the Shannon with that of Lough Erne, and with the Ulster Canal, lead- 
ing t!) the ports of Belfast and Newry, Rep. v. Plate 1. 

Upper Britsna River. Report of Samuel Nicholson on the callow lands of the Upper 
Brusna River, together with a prospective view of their capability and value after they 
have been freed from floods by the improvements proposed to be made for the regulation 
of the waters of the Shannon, Rep. iii. App. 58. 

Upper Shannon. Report of the Commissioners on the state of the navigation of the Upper 
Shannon, Rep. i. 4; Rep. ii. 21, and App. 52 — —Report of the Commissioners on the 
awards made to owners and occupiers of property required to be taken for the improve- 
ment of the River Shannon in this district. Rep. iii. 7 Forward state of the surveys 

and estimates of the upper portion of the River Shannon between Tarmonbarrv and 
Lough Allen, as well as of the Boyle Water, and also of the Carnadne Waters, 26. 10 

Report of the Commissioners on the slate of the navigation of the Upper Shannon, 

Rep. iv. 3-5 Object of the proposed works to be executed in the Upper Shannon, 

ih. 5 Index map of the Upper Shannon River from Lough Ree to Lough Allen, show- 
ing the sites of the proposed improvement, Rep. iv. 17, and Plate 1 Plan and sections 

of the Cut at Mountailen proposed to be opened in order to discharge the water of the 
Arigna River into Lough Allen, and thereby to prevent the sudden rise of the floods 

caused by that river in the upper part of the Shannon, Rep. iv. 26, and Plate 84 Plans, 

sections, and elevations of a Bascule or Lift Bridge, applicable to the works on the Upper 
shannon, .Rep. iv. 30? find Plates 115-121 — —Description and tonnage of merchandize 
and other articles corweyed on the Upper Shannon navigation, in the years 1835, 1836, 

and 1837, App. 136 Report of the Commissioners upon the awards made to 

owners and occupiers oflands, mills, weirs, and other premises in the Upper Shannon 
district, required to be taken for the improvement of the River Shannon, Rep. v. 3-6. 

See also Trade Boats, 

Upp 67 ' Shannon Navigation. Declaration and entry by the Commissioners of a nominal 
award for tlie light to the navigation of the Upper Shannon, which is now vested in ^l)e 
Board of Public Works, Rep. v. 4, and App. 8. 

Upper and Lower Bleach Weirs (Clare). Amount of the award made to Hugli D. Massey, 
Samuel Bindon, John Price, and Richard Nash, for the Upper and Lower^feleach Weirs, 
required to be taken for the improvement of the River Shannon, Rep. iii. App, 14, 15. 

Upper and Lower Chon Weirs. Amount of the award made to Sir Richard De Burgh, 
Henry Biidgman, John Michael Dungan, George Dowling, and Thomas Considiue, 
for the Upper and Lower Cloon Weirs, tilastleconnell, Rep. iii. App. 14, 15. 



V. 

Valuators. Endeavour of the Commissioners to obtain the services of experienced and 
perfectly unprejudiced valuators, Rep. v. 6. 

See also Low Bruce, Messrs. Mulvany, William T. 

Value of Property. Employment of the Commissiooere in ascertaining and declaring the 
value of all the property required to be taken for the proposed improvement of the^ver 

Shannon, Rep, iii. 3 Means adopted by the Commissioners to ascertain the value of 

the several properties required to be taken for the improvement of the River Shannon, 

*6.4,5 Estimate of the probable ultimate value that the public will derive from 

7io~V. H 3 the 
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Value of Property — continued. 

the several lands, houses, mill sites, 8cc. required, by purchases made for the impiove- 
meni of the River Shannon, at an expense, as awarded by the Commissioners, of 64,351 1. 

19s. yd., Pep. iii. App. 49-51 5 Rep. v. App. 25 Report of the Commissioners on 

the probable ultimate return that maybe expected to the public from the improvements 

of the River Shannon, Rep. v. 4 General abstract of the estimates contained in the 

Third and Fifth Reports, showing the probable ultimate value to the public of the several 
lands, houses, mills, See. the present value of which has been awarded by the Commis- 
sioners, Rep. V. App. 27 Abstract of the valuation of tire callows or flooded lands of 

the several towulands lying along the River Shannon, between Lough Derg and Atblone, 
and also of the callows of that portion of the River Suck betw-eeu Poolboy Mill and the 
Shannon, together with their piohable value were the waters confined to the level re- 
commended by the Shannon Commissioners, ib. 32-41. 

Vande/eur, Crofton. See Kilnish (Clare). 

Vincent, Mrs. See Ardcloony (Clare). 



WaVplate, John. See World’s End (Limerick). 

Walsh, G. H. See Annayhheg (Roscommon). Jamestoicn (Leitrim). 

Ward, Timothy. See Fylaan Eel Weirs (Tippeiary). 

Waters, Patrick. See Ardnaffron (Roscommon). 

ffeir (Galway). Amount of the award made to the Marquis of Clanricarde ami 
John Horan, for land at Weir Island, required to be taken for the improvement of the 
River Shannon, Rep. iii. App, 26, 27. 



Weirs. Plan of the relative levels of the proposed weirs in the River Shannon at Athlone, 
Meelick, and Kilialoe, Rep. ii. Plate 40 Extract from the report of the Select Com- 

mittee of the House of Commons relative to owners of weirs being entitled to com- 
pensation, Rep. iii. 4 Plan of the relative levels of the proposed weirs in the River 

Shannon from Athlone to Jamestown, Rep, iv. 18, and Plate 14 General abstract, 

showing the total amount awarded by the Commissioners for weirs required to be pur- 
chased for the improvement of the River Shannon, Rep. v. App. 26. 

See also Eel Weirs. Value of Property. 

Westmeath, Marquis of. See Cloonteen (Roscommon). Carry (Roscommon). Moy- 
glass (Roscommon). 

White, Pinch. See Chonfadda (Clare). Fort Henry (Tipperary), 

White, H. See Hag Weir (Kilialoe). 



White, Luke. See Laneshorough (Roscommon). 
Wichlov), George. See Hag Weir (Kilialoe). 



Wilson, Thomas M. See Hag Weir (Kilialoe). 
'\^unelt, Richard. See Moyse, The (Clare). 



Woods, Michael. See Arthur's Ferry (Limerick). 

Works. General observations of the Commissioners on the proposed works to be executed 
on the River Shannon, Rep. iv. 8, 9. 

See also Cost of Works. Eday. Execution of Works. Maintenance of Works. 

World’s End (.ViTaevkk). Proposed construction of a weir at World’s End, in the River 

Shannon, Rep. ii. 14 Plan and sections of part of the River Shannon, at World’s 

End, near Castle Connell, showing the proposed improvement. Rep. ii. Plate 30^ 

Amount of the award made to Sir Richard De Burgh, Bart., and John Wallplate, for 
eel weirs at World’s End, Rep, iii. App. 16, 17. 

Wyndham,Co\oc\t\. Subscription of 5,000?. by Colonel Wyndham towards opening the 
navigation of the River Fergus for sea-going vessels. Rep, iv» 6. 
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3— Report, 1839. 



3 . gj^annott Nahtffation. 1839 . — Report made by Older of the Commis- 

sioners for the Improvement of the River Shannon, on a Preliminary Examination 
of the Country between the Rivers Shannon and Erne, with a view to the formation 
of a proposed Junction Canal between the Navigation of these Rivers, by William 
T. Mulvany, Civil Engineer • dated 11 March 1839 [^ 93 -] 

Sess. Vol. XXVIII. p. 195. 

Subjects.— Letter of instructions to W. T. Mulvany, civil engineer, 3 Proceedings 

of Mr. Mulvany upon receiving his letter of instructions, 5 Geuerai examination 

of the country between Lough Erne and that part of the Shannon extending from 

Lough Forbes to Lough Allen, ih: Commencement of the examination of the 

country a little to the southward of Sleive a Neirin Mountain, in the county of Leitrim, 

ih.- Names of the most favourable passes on the line of country surveyed, for the 

construction of a canal, 6 Observations with regai-cl to the engineering facilities for 

the construction of a canal between Lough Erne and the River Shannon, ib. Report 

on the Mohill line, 6, 7 Report on the Ballinamuck line from the Shannon at 

Lough Forbes through the counties of Leitrim and Longford to Killeshandra, and 
thence by Lough Oughter and the River Erne to BeJturbet, 7, 8. 

Report on the Ballinamore line from the Shannon at Leitrim, by Letterfine and the 
valley of Ballinamore, to join the River Erne a little above the town of Belturbet, 

8,9 Report on the state of the River Erne from Killeshandra by Belturbet to 

Crum in Lough Erne, and up that portion of the lake which extends towards Wattle 

Bridge, 9, 10 Observations with regard to the traffic and amount of commercial 

benefit likely to arise from the construciion of the proposed junction canal, 10, 11 

— ■ -Sources of traffic to which such a navigation would be advantageous, 1 1— — Cost 

of land carriage in the district of the proposed junction canal, ic Opinion that 

the Ballinamore line is that most suited for the purpose of a junction canal between 
the Rivers Sluinnon and Erne, ih. 

Manner in which the proposed junction canal will connect the various inland 

navigations and water communications of Ireland, 12 Total number of miles of 

water communication which the proposed junction canal will connect, ib. — —Esti- 
mate of the cost of . construction of a canal between the Rivers Shannon and Erne, 13 

— Proposed assimilation of the state of the proposed canal to those of the Royal 

and Grand Canals, ib. Opportunity which the proposed undertaking offers for 

the embarkation of private capital, ib. 

The Appendix contains : A Table showing the length of the inland navigations and 
the names of the principal places which would be connected (by a water communica- 
tion) by the construction of the proposed junction canal between tlie Rivers Shannon 
and Erne, 14— Table showing the relative capabilities (in an engineering point of 
view) of the several lines, examined for the purposes of a proposed junction canal 

between the Rivers Shannon and Erne, 15 Map of the country between the 

Rivers Shannon and Erne, and of the adjoining counties, showing the general direction 
of a proposed junction canal to connect the navigation of the Shannon with that of 
Lough Erne, and with the Ulster Canal leading to the ports of Belfast and Newry, 
PZflie No. 1. 

Trial sections across the summit of the country in the county of Leitrim between the 
Rivers Shannon and Erne, showing the most favourable passes thereon, with the 
relative heights at which they afford the capabilities of forming the summit level for 
a proposed junction canal between the navigations of these rivers, Plate No. 3. 



710 — V. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




64 



SHANNON NAVIGATION. 



4, 5 — Reports, 1840, 1841. 



4 - iRailiffatlOtl* 1840 .— First Annual Report of the Commis- 

sioners for Improving the Navigation of the Shannon j dated 11 February 1840 
(64,) Sess. Vol. XXVIII. p. 533. 

Subjects. — Proceedings of the Commissioners upon their appointment, i Arrange- 
ments made for holding courts, ih. — — Places at which courts were held, ib. Ap- 
pointment of Mr. Serjeant Greene as assessor to the Commissioners, ib. General 

impression throughout the country that justice has been done to all parties inter- 
ested in the present inquiry, ib. Receipt of an amount in Exchequer Bills by 

the Commissioners from Government, in order to award compensation to persons 

interested, i, 2 Selection of the season when the eel fishing terminated as the 

most favourable for removal of weirs, and dispossessing the persons engaged in that 
fishery, 2— Transfer of the Upper Shannon to the Shannon Connnissioncrs from 
the Commissioners of Public Works, ib. Commencement of operations at James- 

town Mill, ib. 

The Appendix contains: The annual account of the receipt and disbursements of the 
Commissioners appointed under the Act 2 & 3 Viet. c. 61, intituled, “ An Act for the 
Improvement of the Navigation of the River Shannon,” from the passing of said Act 
lo 31 December 1839 ; 3. 



5 . gil)anni)n 1841. — Second Annual Report of the Commis- 

sioners for Improving the Navigation of the Shannon, with an Appendix; dated 
26 February 1841 (88.) - - _ _ - Sess. Vol. XII. p. 315. 

Subjects. — Satisfactory result of the arrangements with proprietors and those holding 
other interests, to be affected by the proposed operations, i Continued employ- 

ment of the engineers under the Commissioners in the preparation of detailed plans 

and specifications of works to be executed, ib. Understanding with the Treasury 

that the ordinary expenditure of the Commissioners shall not exceed 100,000/. in 

any one year, ib. Expenditure of a large sum in payments for compensation and 

purchase of lands, and in providing steam dredging vessels, with the necessary barges, 

ib. Contracts entered into for the works at ICillaloe, Meelick, Banagher, yhannon 

Harbour, and for the bridge at Athlone, 2 Places on the Lower Shannon, the pro- 

prietors of which have notified their desire to co-operate with the Commissioners, as 
prescribed by the Act of Parliament, ib. 

Flourishing trade carried on by the Limerick Navigation, 2 Removal of the 

obstructions on the river occasioned by eel weirs, ib. It has been the object of the 

Commissioners to remove as many impediments as possible to the free discharge of 

the flood waters, having at the same time a clue regard for vested interests,?/;. 

Great success attendant upon the preliminary operations of the Commissioners, ib. 

Importance of the fisheries in the River Shannon, ih. Destruction of salmon iu the 

upper part of the river in the breeding season; means taken to abate the mischief) 

2, 3 Appointment of watchmen by an association of noblemen and gentlemen 

interested in the preservation of the fish, to act in conjunction with water bailiffs of 
the Commissiofiers, 3. 

Terms upon which eel weirs have been allowed to remain in the waters of the 

Shannon, 3 Public bodies exercising jurisdiction over the Shannon Navigation 

previous to the appointment of the present Commissioners, ib. Variation in the 

system of tolls and wharfage in different parts of the Shannon, ih. Regulation of 

the rates of toll under the Act 2 8c 3 Vici. c, 61, ib.‘ Table showing the rates 

heretofore levied on corn, merchandize, coal, and turf, carried on the Limerick Navi-- 

S aiion, the Middle Shannon and Upper Shannon respectively, 4 The Limerick 

avigation requires a greater amount of revenue for its maiuteiiance than the natural 

or river navigation of the rest of the Shannon, ?6. Report on the state of the- 

Limerick Navigation, ib. Observations on the state of the Middle Shannon, 4, 5. 

State of the Upper Shannon from Athlone lo Lough Allen, 5 Remarks on 

the state of the wharfage and private quays on the Middle and Upper Shannon, 5, 6 

Heads of the various accounts of which returns have been made by the Commis-- 

sioners,. 
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5 — Report, 1841 — continued. 



sioners, 6 Extracts from the reports of Thom.ns Rhodes, principal engineer to tlie 

Shannon Commissioners, with regard to the works completed in the division of the 
Shannon from Limerick toKillaloe, ib. 

The Appendix contains; An Account of the several sums received and expended by 
the Shannon Commissioners, on account of the establishment, between i January and 

31 December 1840 ; 7 Account of the several sums received and expended by the 

Shannon Commissioners, on account of works, between 1 January and 31 December 

1840; 8, 9 Account of sums advanced as loans by the Shannon Commissioners, 

between 1 September 1839 and 31 December 1840, and repayable by assessment on 

the several counties, as per certificates issued to the respective grand juries, g 

Account of the several sums received and expended by the Shannon Cummissiouers, 

on account of tolls, between 1 January and 31 December 1840; lo Account of 

monies transferred to the Shannon Commissioners by the Commissioners of Public 
Works, between 1 January and 31 December 1840, out of sums voted by Parliament 
for the purposes of the Upper Shannon Navigation, 10. 

Account of money transferred to the Shannon Commissioners by the Commissioners 
of Public Works, between 1 January and 31 December 1840, being a sum voied by 

Parliament for maintaining buoys and beacons on Lough Derg, 1 1 General abstract 

showing the total receipt and expenditure on each of the foregoing accounts, and the 
balances to the credit of the public on foot of same, on 31 December 1840; 11, 12 

Rates of tolls to be levied on the River Sliamion, from Limerick to Lough Allen, 

12-14— Abstract showing the amount of tolls and wharfage collected at the various 

® stations on the River Shannon, from 1 January to 31 December 1840; 14 Return 

showing the tonnage of the imports and exports at the principal stations on the River 

Shannon, from 1 January to 31 December 1840 ; 15 Return showing the amount 

of traffic passing to and from the River Shannon through the Grand and Royal Canals, 
from 1 January to 31 December 1840; 16. 

Return showing the number of passengers that embarked from the several places on 
the River Shannon by the City of Dublin Steam Company’s boats, during the year 
1840, from 1 January to 31 December 1840; 16. 



6 . Sfiannott Navigation. 1842 . — Third Annual Report of the Commis- 

siouers for the Improvement of the River Shannon, Ireland, with an Appendix; 
dated 2 March 1842 (71.) Sess. Vol. XXIV, p. 341. 

Subjects. — Completion of the payments and settlement of accounts with persons inte- 
rested in property or rights proposed to be interfered with, 1 Progress made with 

the works on the line from the Shannon mouth to the city of Limerick, ib Exten- 
sion of the pier at Kilrush, county of Clare, 1 , 2 Progress made with Kilteery Pier, 

‘ county of Limerick, 2 State of the works at Kildysart Pier, County Clare, zi. 

Report on the progress of the works on the line of the navigation from Limerick 

to Kiilaloe, ib. State of the works at Illaanaroon, 2, 3 Progress made with the 

works at Plassey Bridge, 3 State of the Limerick Navigation, ii. Report on the 

state of the works at Kiilaloe, Meelick, and Banagher, 3-5— —State of the works at 
Shannon Harbour, 5. 

Construction of a new bridge at Athione, and progress made with the works in that 

district, 5, 6 State of the works at Lough Ree, 6 Report on the line extending 

from Tarmonbarry to Lough Allen, z6.— Employment of two steam dredging vessels 

and barges in dredging, 6, 7 Progress made in the removal of Leahinch Shoal, 7 

Progress made towards the removal of Garrymore Shoal, 7, 8 Erection of 

beacons and buoys in Lough Derg, 8 Progress made with the boundary survey, 

ib. Regulation of the rates of toll and wharfage, ib. Satisfactory working of 

the system as laid down by the Commissioners, ib.- Approval of the bye-laws of 

the Shannon Navigation Board by two of Her Majesty's Judges, ib. Orderly 

manner iu which the mechanics employed on the works have conducted themselves, 9 
-Heads of accounts of which returns have been furnished by the Shannon Com- 
missioners, ib. 

The Appendix contains : An Account of the sums received and expended by the 
Shannon Commissioners, on account of the establishment, between l January and 31 

December 1841 ; 11 Return of the sums received and expended by the Shannon 

Commissioners, on account of law and valuation expenses, between 1 January and 

710-V. I ^ 
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31 December 1841 ; li Return of the several sums received and expended by the 

Shannon Commissioners, on account of the works, between i January and 31 Decem- 
ber 1841 ; 12 Return furnished by the Paymaster of Ctvil Services of the several 

Bums rem’itted to him during the year ending 31 December 1841, by the treasurers of 
the several counties, being in re])nyment of advances made by the Commissioners for 
the Improvement of the River Shannon, pursuant to Act 2 & 3 Vict. c. 6i, and on 
account of interest, at the rate of 4 per cent., accruing on said advances, 13. 

Return showing the total amount of advances as loans made by the Shannon Com- 
missioners to several counties, up to 31 December 1841, including interest thereon, at 
the rate of 4 per cent, per annum, from tlie dates of the respective advances until tiie 
entire should be paid off by twelve equal successive half-yearly instalments; also the 
amounts received by the Paymaster of Civil Services from the treasurers of counties 
in repayment of said loans; and the amount still outstanding and due on foot of same, 

Return of the several sums received and expended by the Shannon Commis- 
sioners, on account of rents anti tolls, between 1 January and 31 December 1841; 14, 

Account of monies transferred to the Shannon Commissioners by the Commis- 
sioners of Public Works, between l January and 31 December 1841, out of sums 
voted by Parliament fortlic purpose of the Upper Shannon Navigation, 15. 

General abstract showing the total receipt and expenditure on each of the fore- 
going accounts, and the balances to the credit of the public on foot of same, on 

31 December 1841 ; 16 Comparative table showing the toils and wliarfage received 

during the years 1840 and 1841 ; 17 Return showing the tonnage of the imports 

and exports of the principal stations on the River Shannon, from 1 January to 

31 December 1841 ; 18 Return showing the amount of traffic passing to and from 

the River Shannon, through the Grand and Royal Canals, from 1 January to 31 

December 1841; 19 Return showing the tonnage of the imports and exports at 

Kilrush Pier, from 1 April to 31 December 1841; 19, 20 Return showing the 

number of passengers that embarked at the several stations on the River Shannon, by 
the City of Dublin Steam Company’s boats, during the year 1841, from 1 January to 
31 December 1841 ; 20. 

Return showing the number and description of the maps, defining the jurisdiction 
of the Commissioners for the Conservancy of the River Shannon, completed December 

1841 ; 21, 22 ^Table showing the average number of persons employed on the 

several works, with the periods of employment, for the year 1841 ; 22— —Return of 
the work performed by the Victoria and Albert dredgers, from 1 March to 31 December 

1841 ; 23 ^Table showing the quantities of materials delivered on tlie works during 

the year 1841, ib. 



7. 1843. — Fourth Annual Report of the Commis- 

sioners for the Improvement of the Navigation of the River Shannon, Ireland, 
with an Appendix; dated 6 March 1843 (76.) - Sess. Vol. XXVIII. p. 253. 



Subjects. — Completion of the landing quays at Querrin and Kildysart, in the county 

of Clave, and Kilteery, in llie county of Limerick, on the Lower Shannon, 1 

Completion and opening of the new bridge over the Shannon, at Plassey, ib. 

Contracts entered into by the Commissioners for the execution of several projected 

improvements, ib. General good conduct of the numerous mechanics and labourers 

engaged on the works by the several contractors, ib. Average number of persons 

engaged on the works daily, ib. Satisfactory manner in which the contracts have 

been completed, 2 Failure of two contractors to complete their contracts, ih.~ 

Completion of the landing quay at Querrin, ib. Extension of the pier at Kilrush, 

ib. Progress made with the works at Kilteery, z6.-— — Completion of the pier at 

Kildysart, 3 Report on the progress of the works on the line of the navigation 

from Limerick to Kilialoe, ii.' State of the works in progress at Athlunkard, ih 

Progress of the works at Illaanaroon, 3 Completion of Plassey Bridge over 

the River Shannon, 4 Commencement of the cutting of a channel at Castle 

Troy, ib .- — Progress made in the works at World’s End, ib. State of the oper- 
ations at Parteen, for clearing the bed of the river, 5 Report on the works 

which have been found necessary, and executed on the Limerick Navigation, iA— — 
Commencement of operations for the formation of Killaloe Bridge, and progress 

made with the works, 5, 6 Improvements effected in Lough Derg, by the removal 

of a shoal and the erection of beacons, 6— —Removal of a point of the Callows 

Rock, 
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Rock, at Portumna, 6 -Report on the state and progress of the works at Meelick, 

6, 7 State of the works at Banagher, in King’s County, 7, 8. 

Employment of two steam dredgers, and icnprovemetits effected by them, 8 

Progress made in the removal of the shoal of Derryliolmes, ib. Removal of shoals 

at Grant’s Island and Bullock’s Island, ib. Commencement and progress of the 

works at Bishop’s Island, 9 Progress made with the construction of the bridge 

at Athlone, 9, 10 Improvements effected in Lough Ree, 10 State of the worls 

at Tartnonbarry, ih. Progress of the works on the road from Mount Alien 10 

Brurashambo, 10, 11 No alteration has been made in the lolls and wharfage, 11 

Increase in the traffic during the year, and decrease in the amount of toils ^ 

how this is to be accounted for, ib. 

The Appendix: contains : An Account of the several sums received and expended by 
the Shannon Commissioners, on account of the establishment, between 1 January and 

31 December 1842; 13 Return of the several sums received and expended by the 

Shannon Commissioners, on account of the boundary survey, between 1 January and 
31 December 1842, ib. Return of the several sums received and expended bj' the 
Shannon Commissioners, on account of works, between i January and 31 December 

1842 ; 14 Return furnished by the Paymaster of Civil Services of the several sums 

remitted to him, during the year ending 31 December 1842, by the treasurers of 
counties, in repayment of advances by the Commissioners, for the improvement of 
the River Shannon, pursuant to 2 Sc 3 Viet. c. 61, and on account of interest, at the 
rate of four per cent, per annum, accruing on said advances, 15, 16. 

Return showing the total amount of advances, as loans, made by the Shannon 
Commissioners to the several counties, up to 31 December 1842, Including interest 
thereon, at the rate of four per cent, per annum, from the dates of the respective 
advances, until the entire shall be paid off by twelve equal successive half-yearly instal- 
ments; also the amounts received by the Paymaster of Civil Services, Ireland, from 
the treasurers of counties, in repayment of said loans and intere.st; and the amount 

still outstanding, 16 Return of the several suras received and expended by the 

Shannon Commissioners, on account of rents and tolls, between 1 January and 

31 December 1842 ; 17 General abstract showing the total receipt and expenditure 

on each of the foregoing accounts, and the balances on 31 December 184-2,* iS 

Comparative table showing the toils and wharfage received during the years 1840, 
1841, and 1S42 ; 19. 

Return showing the tonnage of the imports and exports at tlie principal stations 

on the River Shannon, from 1 January to 31 December 1842 ; 20 Return shoivinn- 

the amount of traffic passing to and from the River Shannon, through the Grand and 
Royal Canals, from 1 January to 31 December 1842 ; 21— —Return showins the 
tonnage of the imports and exports at Kilrush Pier, from i January to 31 December 

1842; 21,22 Return showing the number of passengers that embarked at the 

several stations on the River Siiannon by the City of Dublin Steam Packet Company’s 

boats, during the year 1842, from 1 January to 31 December 1842; 22 Table 

showing the average number of persons employed on the several works, with the 
periods of employment, during the year 1842; 23. 

Return of the work performed by the Victoria, Albert, and Prince dredgers, from 
1 January to 31 December 1842, ib. -Table showing the quantities of materials 
delivered on the works during the year 1842 ; 24. 



8. SJsniton Nabigatton. 1844 . — Piftli Annual Report of the Cummissioners 
for the Improvement of the Navigation of the River Shannon, Ireland; with an 
Appendix; dated 26 March 1844 (151.) - - Sess. Vol. XXXI. p. 387. 

Subjects. — Satisfactory progress made with the several works in course of execution, i 
— —Damage done to the various works by the autumnal floods, and stoppage of the 
works in consequence, ib. Ei*ection of steam engines at ail the works, and aboli- 
tion of the hand-pumps formerly in use, ib. List of works completed since the last 

report, ib. Alteration made in the design for the pier at Cappagb, iZ>. -Parti- 

culars of the various contracts entered into by the Commissioners since their last 

report, 2 Failure of two contractors to complete their contracts, and completion 

of the works under the superintendence of the Commissioners’ engineer, ib. Dis- 
continuance of the truck system . on the works, Observations on the general 

710— V. K good 
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good conduct oF the persons employed on the works, 2- — -Progress made with the 
survey for defining the boundaries of the Commissioners’ jurisdiction, ib. 

Appro-val of the bye-laws by the Judges of Her Majesty’s superior Courts in 

Dublin for the regulation of the works on the Lower Sliannon, 2 Observations 

relative to the giants of public money, and the private contributions of proprietors 

for carrying out works, 2, 3 Completion of Kilrush Pier, in the county of Clare, 3 

Progress made with the landing-quay of Ballylongford, in the county of Kerry, ib. 

State of the works at Clare Quay, on tlie River Pergus, in the cuuniy of Clare, 

3^ 4 Report on the progress of the works on the line of navigation from Limerick 

to Killaloe, 4 State of ihe works at Atblunkard, ib. Completion of the works 

at Castle Troy, ib. Particulars of improvements which have been effected at 

World’s End, ib. Progress of the works in course of construction at Parteen, 5. 

Description of works which have been executed on the Limerick Navigation, from. 

limerick to Killaloe, 5 Report on the progress and state of the several works on 

the line of navigation from Killaloe to Tarmonbarry, ib. Completion of the weir and 

other works in progress at Killaloe, 5, 6 Progress of the dredging and excavating 

in course of execution in Scarriff River, 6. State of the Derry shoal in Lough 

De,.g^ Rapid progress made with the locks atMeehck, 7. Progress made in 

the formation of the wW, ib. State of the Keclogue shoal, 7,8 Progress of 

the works at Banagher Bridge, 8, 9 Removal of a portion of the Island of Innis- 

cagh, for the improvement ot the navigation of the River Shannon, 9 State of the 

works constructing at Derryholmes, 9, 10 i>rogres8 made in tlie removal of the 

shoal of Garrymore, 10. 

Description and progress of the works at Shannon Bridge, 10, 11 Forward slate 

of tlie works of Atblo’ne Bridge, 11, 12 Commencement of the works of Athlone 

lock and weir, 12 Completion of the harbour at Lecairow, ib. Progress of the 

works for the removal of the shoal of Lanesburough, 1 2, 13 Commencement of the 

works at Kiluacarrow shoal, and stoppage of the works by the rising of the floods, 13 
——Progress made with the Lodge cut, 14— — Progress of the swivel bridge, lock, 

and weir, constructing atTarmonbavry, ib. Completion of the works in the Arigna 

River, 15 No alteration has been made in the lolls and wharfage since the last 

report, ib. Explanation of the amount due by the grand jury of lire county of the 

city of Limerick to the Commissioners for loans advanced, ib. 

The Appendix contains : A Return of the several sums received and expended by the 
Shannon Commissioners, on acecount of the establishment, between 1 January and 

31 December 1843; 17 Return of the several sums received and expended by the 

Shannon Commissioners, on account of works, between 1 January and 31 December 

1843; 17,18 Reiurn furnished by the Paymaster of Civil Services, Ireland, of 

the several sums remitted to him during the year ending 31 December 1843 by the 
treasurers of counties, in repayment of advances by the Commissioners for the improve- 
ment of ihe River Shannon, pursuant to 2 fc 3 Viet. c. 61, and on account of interest, 

at the rate of 4 per cent, per annum, accruing on said advances, ly, 20 Reiurn 

showing the total amount of advances as loans made by the Shannon Commissioners 
to the several counties up to 31 December 1843, including interest thereon, at the rate 
of 4 per cent, per annum, from the dates of the respective advances until the entire 
shall be paid off by twelve equal successive half-yearly instalments ; also the amounts 
received by the Paymaster of Civil Services, Ireland, from tlie treasurers of counties in 
repayment of said loans and interest; and the amount still outstanding, 20. 

Return of the several sums received and expended by the Shannon Commissioners, 
on account of rents and lolls, between 1 January and 31 December 1843; 21-- — 
General abstract showing the total receipt and expenditure on each of the foregoing 

accounts, and the balances on the 31 December 1843; 22 Comparative Table 

showing the tolls and wharfage received during the years 1840 to 1843 inclusive, 23 

Return showing the tonnage of the imports and exports at the principal stations 

on the River Shannon from 1 January to 31 December 1843; 24' Return showing 

the amount of traffic passing to and from the River Shannon, through the Grand and 

Royal Canals, from 1 January to 31 December 1843; 25 Return showing the 

tonnage of the imports and exports at the piers on the Lower Shannon from 1 January 

to 31 Decembsr 1843; 26, 27 Return showing the number of passengers that 

embarked at the principal stations on the River Shannon by the City of Dublin 
Steam Packet Company’s boats, during ihe year 1843, from 1 January to 31 De- 
cember 1843 ; 27. 

Table showing the average number oF persons employed on the several works, with 

the periods of employment, during the year 1843; 28 Return of work performed 

by the Victoria, Albert, and Prince dredgers, from 1 January to 31 December 1843; 

28 Table showing the quantities of materials delivered on the works from ihe 

1 January to the 31 December 1843 ; 29 Return of the quantity of dredging and 

excavation, also of the length of dams enclosing the parts excavated, and of the number 
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and description of engines used on the works, from 1 January to 31 December 1843 ; 
30 Return showing the number and description of the maps defining the jurisdic- 

tion of the Commissioners, at the several works erected by them between Limerick 

and the sea, 31 Letter received from Mr. Barrington, Crown Solicitor, relative to 

the alteration in the proportions of the grand jury assessments to be contributed by 
the county and the county of the city of Limerick, ib. 



9 - Sljannon Habigation, 1845 . — Sixth Annual Report of the Commis- 

sioners for the Improvement of the Navigation of the River Shannon, Ireland, 
with an Appendix; dated 31 March 1845 (178.) - Sess. Vol. XXVI. p. 367. 



SuBJECTs.---Acconnt of works completed in the course of the last year by the Shannon 

Commissioners, 1, 2 Completion of ihe Parteen contract, 2 Comrnct for the 

new lock at Atlilone not completed within the time specified, ti. Satisfactory 

behaviour of the workmen during the past year, id. Attempt at intimidation on 

the commencement of the works at Rooskey, ib. Neglect of the proprietors on the 

Lower Sliannon to notify their intention of proceeding with the works, 2, 3- — 
Extract from a letter from Mr. Trevelyan relative to the works on the Lower Shannon 

not being proceeded with, 3 Average number of persons employed during the 

year 1844, and quantity of work executed, ib. Report on the state of the quay at 

Saleen, near Ballylon^fcwd, ib. Progress made with the works at Clare Quay, 

county of Clare, on the River Fergus, ib.— — State of the works at Kilteerv Pier' 
3 , 4 - 

State of the woiks at Castle Troy : number of hands employed daily on the works, 4 
, ~ — Progress made with the works at Castle Connell, ib. — ^ — Removal of n portion of 
O’Brien’s Bridge, and rebuilding the same, ib. State of the works at Parteen, ib. 

— Report on the state of the Limerick Navigation, 5 State of the works at 

Killaloe, zb Repair of the buoys and beacons in Lough Derg, ib. ' ■ Progress 

made with the works at Scarriff, 6 State of the works on the Ballyshrule River 

county Galway, ib. Removal of the shoal at White’s Ford, ib. Progress made 

with the works at Meelick, 6, 7- Partial delay in the completion of the weir at 

Meelick, 7 Removal of Keelogue shoal, ib.' Enlargement of Counsellor’s Ford, 

Removal of Garry Castle shoal, ib. State of the works at Banagher, ib. 

Removal of the shoal at Inniscagb, 8 State of the works at the Wooden Bridge, 

Shannon Harbour, 26. Progress made with the works at Derryholmes, iA.— ^ 

Removal of the shoal at Bishop’s Island, ib. 

State of the works at Garrymore, 9 Progress made towards completion of 

Shannon Bridge, ib. Removal of a shoal at Clerhaun, ib. State of the works at 

Tullymore, ib. Progress made with the works at Aiblone Bridge, 10 Repair of 

the buoj;s on Lough Ree,i&. State of the works at Lanesborough, 11 Proo-ress 

made with the works at Kilnacarrow, ib. Stale of the Lodge cut; number of 

persons employed on the works, ib. Report on the state of the works on the line 

from Tarnionbarry to Leitrim, 12 State of the works at Cloneen Cox, ib. Pro- 
gress made towards the completion of the Rooskey Lock, 12, 13 State of the 

works at Jamestown, 13 Removal of a shoal at Kilbride, ib. Number of hands 

employed at Doyle’s Island, ib. State of the works at Cornacarroo, 13, 14, 

Particulars relative to the collection of rates of tolls and wharfage, 14— —Observa- 
tions on the state of the accounts of the Shannon Commissioners, 14, 15 Sum 

letnaining due of the contributions of individuals to the works erected on the Lower 
Shannon, 15. 

The Aj?j)endix contains: A Return of the several sums received and expended by the 
Shannon Commissioners, on account of the establishment, between 1 January and 

31 December 1844; 17 Return of the several sums received and expended by 

the Shannon Commissioners, on account of the works, between 1 January and 
31 December 1844 ; 17, 18— — Copy of a return furnished by the Paymaster of Civil 
Q several sums remitted to him during the year ending 31 December 

1844, by the treasurers of counties, in repayment of advances by the Commissioners 
for the improvement of the River Shannon, pursuant to 2 & 3 Viet. c. 61, and on 
account of interest, at the rate of four per cent, per annum, accruing on said advances, 
19, 20. 

K 2 Return 
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Return showing tlie total amount of advances as loans made by the Shannon Com- 
missioners to several counties, up to 31 December 1844, including the interest thereon, 
at the rate of four per cent, per annum, from the dates of the respective advances 
until the entire shall be paid off by twelve equal successive half-yearly instalments; also 
the amounis received by the Paymaster of Civil Services, Ireland, from the treasurers 
of comities, in repayment of said loans and interest, and the amount still outstanding, 
20 Return of the several sums received and expended by the Shannon Com- 

missioners, on account of rent and lolls, between 1 January and 31 December 
1844 ; !2i. 

General abstract, showing the total receipt and expenditure on each of the fore- 

aoing accounts, and the balances on 31 December 1844; 22 Comparative table 

shownng the tolls and wharfage received during the years 1840 to 1844, inclusive, 23 

RSurn showing the tonnage of the imports and exports at the principal stations 

on the River Shannon, from 1 January to 31 December 1844; 24, 25 Return 

showing' the amount of traffic passing to and from the River Shannon, through the 

Grand and Royal Canals, from 1 January to 31 December 1844; 26 Return 

showing the tonnage of the imports and exports at the stations on the Lower Shannon, 
from I'January to 31 December 1844; ^ 7 ' 

Return showing the number of passengers that embarked at the stations on the 
River Shannon by the City of Dublin Steam Packet Company’s boats during the year 

1844, from 1 January to 31 December 1844; 28 Table sliowing the average 

nuiiiber of persons eraploved on ilie several works, with the periods of employment, 

durino- the year 1844; 29 Reiiira of work performed by the Victoria, Albert, and 

Prince dredgers, from 1 January to 31 December 1844 ih. Table showing the 

quantities of materials delivered on the works, from 1 January to 31 December 1844; 

30 Return of the quantity of dredging and excavation ; also of the length of dams 

enclosing the [laits excavated, and of the number and description of engines used on 
the works, from 1 January 10 31 December 1844; 31. 



10 . g'ijaunott NaiJiflAtiOtt* 1846 . — Seventli ilnnual Report of the Com- 

missioners for the Improvement of the Navigation of the River Shannon, Ireland, 
with an Appendix ; dated 24 March 1846 (153O ‘ “ Sess. Vol. XXII. p. 463* 



Subjects.— List of works completed by the Shannon Commissioners during the past 

year, 1 Progress made towards completion of the works on the Middle Shannon 

and Lough Derg, 1, 2- Slate of the works on the Upper Shannon, 2 Proaress 

made wiili the pier at Kilrusb, ib. State of the works at Saleen Quay, BallyTong- 

ford, ih. Progress made towards completion of Clare Quay, county of Clare, 2, 3 

Report on the state of the Limerick Navigation, 3 State of the works at 

Killaloe, il>. Progress made with the works on the Scarrifif River, ih. State of 

the works at Mount'Shannon, on the western shore of Lough Derg, county of Galway, 

3,4 Account of the improvements made on the Woodford River, 4 State ol 

the works and number of hands employed at Williamstown and Dromineer, «&.— — 

Removal of severallarge stones from the bed of Ballyshrule River, State of 

the w'orks at Portumna, ib .— — Removal of the shoal at White’s Ford, 5. 

Removal of the Victoria lock shoai, 5 Progress made with the works at Meelick, 

i/i. Removal of the shoals between Meelick and Banagher, 5, 6 State of the 

works, and number of hands employed at Banagher, 6 Removal of Bird Island 

shoal, ih. State of the works at Inniscagh and on the Brusna River, ih. 

Average number of persons employed daily at Leahinch shoal, ib. State of the 

works at Derryliolmes, 7 Progress made with the improvements at Bishop’s Island 

and Garrymore, State of the works at Shannon Bridge, State of the 

works at Clerhaun and Ballyiiatave, 8 Progress made with the works atTullymore, 

8,9 State of the works at Athlone, 9— ■■ -Progress made in dredging at Athlone 

since the last report, 9, 10. 

State of the works at Lanesborongh, Kilnacarrow, and Crompawn, 10 Progress 

made with the works at Erra, 10, 11 Removal of Cioonberlaw shoal, 11 -State 01 

the Lodge cut; average number of hands employed daily, ib. Report on the state 01 

the works on ihe line from Tarmonbarry to Leitrim, 12— State of the weir, ib.— 

Completion 
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Completion of the swivel bridge, 12 Progress made with the excavation of the river 

32, 13 Slate of the works at Clooneen Cox, and Cloonfad, 13 Progress made 

with the works at Birdlsland, ib. Stale of the works at Rooskey Iock,zS.- Pro- 
gress made with the bridge and weir, 14 State of the works at Carnadoe, 14, 15 

Progress made with the works at Carrigeen, 15 State of the works at Jamestown, 

ib. Completion of the bridges at Curlara and Kilbride, 16 State of the works 

at Kilbride, Doyle’s Island, and Cornacorroo, ib. 

Progress made with the works at Carrick-on-Shannon, 16, 17 Report of ihe 

Commissioners on the blowing up of the old bridge at Carrick, 17 State of the 

works at Port, 17, 18 Progress made with the improvements on the Bovie Water, 

18 State of the works at Cooteliall, ib. State of the works at Knockvicar, 18- 

20 Paviiculars relative to the collection of rents and tolls, of wharfage, quayage, 

and cranage, 20 Observations on the state of the accounts of the Shannon Com- 

missioners, 21. 

The Appendix contains: A Return of the several sums received and expended by 
the Shannon Commissioners on account of the establishment, between 1 January and 

31 December 1845 ; 23 Return of the several sums received and expended by the 

Shannon Commissioners on account of works, between 1 January and 31 December 

1845; 23, 24 Copy of a return furnished by the Paymaster of Civil Services, of 

the several sums remiited to him, during the year ending 31 December 1B45, by ihe 
treasurers of counties in Ireland, in repayment of advances by the Commissioners for 
the Improvement of the River Shannon, pursuant to the Act 2 fc 3 Viet. c. 61 ; and 
an account of iuteresi, at the rate of four per cent, accruing on said advances, 25. 

Return showing the total amount of advances, as loans, made by the Shannon 
Commissioners to the several counties, up to 31 December 1845, including interest 
thereon, at the rate of four per cent per annum, from the dates of the respective 
advances, until the entire shall be paid off by twelve equal successive half-yearly 
instalments; also, the amounts received by the Paymaster of Civil SeiTices, Ireland, 
from the treasurers of counties, in repayment of said Joans and interest ; and the amount 

still outstanding, 26 Return of the several sums received and expended by the 

Shannon Commissioners on account of rents and tolls, between 1 January and 
:31 December 1845 ; 27. 

General abstract showing the total receipt and expenditure on each of the fore- 
going accounts, and the balances on 31 December 1845 ; 28 Comparative table 

showing the tolls and wharfage received during the years 1840 to 1846 inclusive, 29 

Table showing the tonnage of the imports and exports at the principal stations on 

the River Shannon, from 1 January to 31 December 1845; 30,31 Return showing 

the amount of traffic passing to and from the River Shtinnon through the Grand and 

Royal Canals, from 1 January to 31 December 1845 ; 32 Return showing the 

tonnage of the imports and exports at the stations on the Lower Shannon, from 
2 January 10 31 December 1845 ; 33, 34. 

Return showing the number of passengers that embarked at the several stations on 
the River Shannon by the City of Dublin Steam-packet Company’s boats during 

the year 1845, from i January to 31 December 1845; 35 Table showing the 

average number of persons employed on the several works, with the periods of 
employment, during the yeari845, Return of work performed by the Vic- 

toria, Albert, Prince, and Princess Alice dredgers, from 1 January to 31 Decem- 
ber 1845; 36 Return showing the quantities of materials delivered on works, 

from 1 Januar}’ to 31 December 1845; 37*~ — Return of the quantity of dredging 
and excavation, also of the length of damj inclosing the parts excavated, aud of the 
number and description of engines used on the works, from 1 Januaiy togi December 
1845 ; 38, 39- 
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II. gljannon Watotaatton, 1847 * — Eighlh Report of the Commissioners 

for the Improvement of the Navigation of the River Shannon, Ireland, witli an 
Appendix; dated 22 June 1847(545.) - - - Sess. Vol. XVII. p, 607. 

Subjects.— List of works completed since the Inst Report of the Commissioners, 1 

Progress made with the works at Foyne’s Harbour in the Lower Shannon, 2 

Report on the works completed and in progress of the Limerick Navigation, ih. 

Slight progress made with the works at Killaloe, 2, 3 Completion of Mount 

Shannon Pier, 3 Construction of a landing quay at Portiimna, ib. ^Removal of 

various obstructions to the navigation between Meelick and Shannon Harbour, ih. 

State of tile works at Leahinch Shoal, ih. Progress of the works at Derryliolni’s 

Shoal, 4 Completion of tfie removal of Bishop’s Island Shoal, 4, 5 State of the 

works proceeding at Garrymore Shoal, 5 Progress of the dredging works at Shan- 
non Bridge, ih .— — Report on the works in course of execution at Clerhaun, 5-7 

Improvements effected by the partial removal of the Ballynatave Shoal, 7 Report 

on the state and progress of the works at Athlone, 8, 9. 

Description of the works in course of construction between Lough Ree and Lough 
Forbes, lO ^Formation of a new channel through Ciirreen Shoal, ih. Com- 
pletion of the excavations at Erra Shoal, Stoppage of the works at Cloonberlaw 

Shoal by the floods, and present state of the works, 11 Removal of the Lodge 

Shoal by dredging, ih. Rapid progress making with the works at Tavmonbarry, 11, 

12 Progress made in removing Curlew Shoal, 12, 13 State of the works at 

Cloondrah, 13, 14 Report on the un.satisfactory maimer in which the work at 

Rooskey is being executed, 14 Completion of the foundation for the weir, ib. 

Progress made in building the lock-house, ib. Progress of the excavations at 

Carnadoe, it. Commencement and state of the lock works at Jamestown Canal, 

14,15. 

Report on the satisfactory completion of the Jamestown Bridge, 15 State of the 

works at Drurasna Slioal, ih. Repairs executed at Drumsnu Bridge, ib. Pro- 
gress made in the removal of the shoal at Mount Campbell, 15, 16 Completion 

of the excavations in the river course of Jamestown, 16 State of the works at the 

shoals in Lough Nanogue, ib. Report on the coniract for works at Carnck-on- 

Shannon, and progress of the works, 16, 17 State of the works at Knockvicar in 

the Boyle Water, 17 Progress made in the works at Cootehall Shoal, 18 

Progress made in the removal of Doctor’s Weir Shoal, ib. State of the works for 

the removal of Annaleckey Shoal, ib. Progressive increase in the revenues of the 

Shannon, i6. Great demand for additional mill power on the Shannon, The 

repayment of advances to counties is regularly made, 18, ig The claim of the 

Commissioners on John B. Scott is still outstanding, 19. 

The Appendix contains : Return of the several sums received and expended by the 
Commissioners in execution of the provisions of the Act 2 &: 3 Viet. c. 61, on account 

of the establishment, between 1 January and 31 December 1846 ; 21 Return of the 

several sums received and expended by the Commissioners in execution of the pro 
visions of the Act 2 & 3 Vici. c. 6t, on account of works, between i January and 31 

December 1846; 21, 22 Copy of a Return of tlie several sums remitted to the 

Paymaster of Civil Services during the year ending 31 December 1846, by the trea- 
surers of counties iu Ireland, in repayment of advances by the Commissioners for the 
Improvement of the River Shannon, pursuant to the Act 2 8c 3 Viet. c. 61 ; and on 
account of interest at four per cent, per annum, accruing on said advances, 23, 24. 

Return showing the total amount of advances, as loans, made by the Commissioners 
acting in execution of the provisions of the Act 2 8c 3 Viet. c. 61, to the several coun- 
ties, up to 31 December 1846, including interest thereon at the rate of four per cent, 
per annum from the dates of the respective advances until the entire shall be paid 
off by twelve equal successive half-yearly instalments; also the amounts received by 
the Paymaster of Civil Services, Ireland, from the treasurers of counties in repayment 

of said loans and interest;, and the amounts still outstanding, 25 Return of the 

several sums received and expended by the Commissioners in execution of the pro- 
visions of the Act 2 & 3 Viet. c. 61, on account of rents and tolls, between 1 January 
and 31 December 1846 ; 26. 

Comparative table showing the lolls and wharfage received during the years 1840 

to 1846 inclusive, 27 Return showing the tonnage of the imports and exports at 

the principal stations on the River Shannon, from 1 January to 31 December 1846; 
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28, 29 Return showing the amount of trafBc passing to and from the River 

Shannon through the Grand and Rojal Canals, 30 Return showing the lonnao'e 

of the imports and exports at the principal stations on tlie Lower Shannon, from 1 

January to 31 December 1846; 31, 32 Return showing the number of passengers 

that embarked at the several stations on the River Shannon by the City of Dublin 
Steam- packet Company's boats during the year 1846, from l January to 31 December 
1846; 33- 

Table showing the average number of persons employed on the several works, with 

the periods of employment, during the year 1846 ; 33 Return of works performed 

by tile Victoria, Albert, Prince, and Princess Alice dredgers, from 1 January to 31 

December 1846 ; 34 Return showing the quantity of materials delivered on works 

from 1 January to 31 December 1846; 35 Return of the quantity of dredging 

and excavation, also of the length of dams inclosing the parts excavated, and ihe 
number and description of engines used on the works, from 1 Januaiy to 31 Decem- 
ber 1846 ; 36. 
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